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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  January  19,  1982 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Special  Items 

E.  Director's  Reports 

F.  items  Initiated  by  Commissioners 

G.  Agenda  items  involving  Major  or  Operational  Decisions 

H.  Consent  Calendar  of  Administrative  Matters 

I.  Trailing  Calendar 

J.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  January  19,  1982 


A.  Call  to  Order: 

B.  Roll  Call: 


C.  Adoption  of  Minutes:  Airports  Commission  Regular  Meeting 

of  December  15;  Special  Meeting  of 
December  22;  and  Special  Meeting  of 
December  28,  1981 


D.  Special  Items: 

1.  Retirement  of  Airport  Operations  Supervisor  Kevin  Shanahan 

Resolution  expressing  best  wishes  for  the  fullest  measures  of 
health  and  happiness  after  having  served  San  Francisco 
International  Airport  for  thirty-four  and  a half  years. 

2.  Airports  Commission  Commenoation  to  Airport  Staff  for  Aviation 
Safety  Institute  Award 

Resolution  expressing  the  Commission's  appreciation  and  gratitude 
to  Firefighters,  Police  Officers,  Airfield  Safety  Officers  and 
Administrative  Staff  for  a level  of  performance  worthy  of  the 
Aviation  Safety  Award. 


E.  Director's  Reports: 

3.  Oral  Presentation  - Employees  Parking  Lot  and  Security  Problems 
Involved 


4.  Oral  Information  on  the  Use  of  Three  Passenger  Loading  Areas  by 
Three  Limousine  Operators 


F.  Items  initiated  by  Commissioners: 


G.  Agenda  Items  Involving  Major  Policy  or  Operational  Decisions: 

5.  Policy  Statement  for  Relinquishing  Leased  Terminal  Spaces 

Resolution  declaring  Commission  policy  for  relinquishing  leased 
terminal  spaces. 

6.  Terminal  Area  Rental  Rate  Schedule  for  Non-Airline  users 

Resolution  adopting  a new  rate  schedule  for  terminal  area  rentals 
to  non-airline  tenants. 

7.  Authorization  to  Receive  Bids  for  Concession 


Request  for  approval  of  lease  specifications  for  a North  Terminal, 
West  end,  Entertainment  Center/Game  Room  Concession,  and 
authorization  tp  receive  bids  for  said  concession. 
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. Consent  Calendar  of  Routine  Administrative  Matters 


8.  Resolution  Approving  Assignment  of  Lease  by  ARCO  to  PSA,  Inc. 

Resolution  approving  assignment  of  lease  of  Plot  3E  from  ARCO  to 
PSA,  Inc.  in  implementation  of  sale  of  ARCO  facilities  to  PSA. 


9.  Award  of  Contract  - Professional  Audit  Services  - Not  to  Exceed 
$40/000 

Resolution  approving  award  of  contract  for  professional  services 
to  Morns,  Davis  & Company,  Certified  Public  Accountants,  for 
annual  auait  of  Airport  Concessionaires,  tenants  and  contractors 
at  a cost  nor  to  exceed  $40,000. 


10.  American  Airlines  - Approval  of  Renewal  Option  for  Plot  7E 

Resolution  agreeing  to  tbe  renewal  of  Auer lean  Airlines  Inc.'s 
lease  of  Plot  7E  at  a rental  rate  of  $12,500  per  acre  per  year  for 
the  period  from  June  1,  1981  through  August  20,  1982,  and  a rental 
rate  of  $17,500  per  acre  per  year  for  the  period  from  August  21, 
1982  through  August  20,  1987. 


jlI.  Parking  Fee  Schedule  Clarification 

Resolution  clarifing  wording  of  Resolution  81-0311  regarding  rate 
for  long-term  lot  parking. 


12.  Approval  of  Modification  No.  1 to  Professional  Services  Agreement 
witn  Josepn  Cnow,  A. I. A.,  Architect,  Ektension  of  Automatic 
Termination  Date.  No  Change  in  Total  Contracted  Amount. 

Resolution  approving  Modification  No.  1 to  Joseph  Chow,  A. I. A., 
Architect's  Professional  Services  Agreement  to  extend  the 
automatic  termination  date  from  December  31,  1981  to  March  31, 
1982. 


13.  Settlement  of  Litigation,  $5,600 

Resolution  approving  settlement  of  litigation  of  Gayle  Rosenberry 
against  City  ana  County  of  San  Francisco. 


14.  Settlement  of  Litigation,  $7,000 

Resolution  approving  settlement  of  litigation  of  Eloisa  Rodriquez 
against  City  and  County  of  San  Francisco. 


15.  Reimoursement  of  Host  International  for  Moving  Expenses  Associated 
witn  the  Modernization  and  Replacement  Program  in  tne  General 
Terminal,  not  to  Exceed  $50,000 


Resolution  authorizing  the  Director  to  execute  an  agreement  with 
Host  International  regarding  the  responsibility  tor  certain 
expenses  associated  with  City  work  in  the  Central  Terminal  and 
authorizing  a rental  credit  not  to  exceed  $50,000  to  cover  those 
expenses,  included  in  the  rent  credit  are  the  costs  of 
dismantling,  packing,  moving  and  storing  the  fixtures,  furniture, 
art,  artifacts,  tableware  and  other  operational  supplies  used  in 
connection  with  the  International  Roan  restuarant.  Move  back  of 
tne  above  items  after  completion  of  tne  City's  work  in  tne  area  is 
also  included  in  tne  oudgetea  amount. 
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H.  Consent  Calendar  (continued) 


16.  Tenant  Work,  united  Airlines  Maintenance  Operations  Center , T-2603 
- $20,000 

Resolution  approving  installation  of  a 5KV  Switch  in  Building  74. 
No  rental  credit. 


17.  Bid  Call:  Contract  No.  1276,  Steel  Stairs  & Grating,  Central 

Plant  Cooling  Tower 

Resolution  authorizing  bid  call.  A facilities  maintenance  project. 

18.  Modification  No.  1 and  Completion  of  Contract  No.  1247 , 

Alterations  to  Maintenance  Building 

Resolution  accepting  the  work  performed  under  Airport  Contract  No. 
1247,  Alterations  to  Maintenance  Building,  as  satisfactorily 
completed;  extending  the  completion  date  from  June  27,  1981  to 
Septemoer  16,  1981;  assessing  liquidated  damages  of  $500.00; 
approves  and  requests  the  Controller's  certification  of  credit 
Modification  No.  1 of  $3,998.00;  and  approves  final  payment  of 
$13,438.20  in  favor  of  the  contractor,  Valentine  Corporation,  111 
Pelican  Way,  San  Rafael,  CA  94902. 


19.  FAA  Rental  of  Workshop  and  Storage  Space  in  Building  A69  on  Plot 
42A 

Resolution  approving  FAA  rental  of  workshop  and  storage  space  in 
Building  A69  on  Plot  42A.  The  workshop  and  storage  space  provides 
direct  and  immediate  repair  and  replacement  service  for  its 
navigational  aids  at  SFIA. 


I.  Trailing  Calendar 

20.  Travel  Agencies  at  San  Francisco  International  Airport.  - To  May 
4,  1982. 


21.  Small  Business  Enterprise  Policy  -TO  April  6,  1982. 


22.  Amendment  to  Professional  Services  Agreement,  Young  and 
Associates,  A.I.A. , Extension  of  Time  and  Adjustment  of 
Compensation  Rate  for  Additional  Services.  - TO  February  2,  1982. 


23.  Approval  of  Specifications  for  Renewal  of  Airporter  Contract.  - TO 
February  2,  1982. 


Original  Contract  Amount 
Modification  No.  1 (Credit) 
Final  Oontract  Amount 
Original  Contract  Time 
Contract  Time  as  Modified 
Effective  cate  of  Oontract 
Original  Completion  Date 
Modified  Completion  Date 
Actual  Completion  Date 


(3,998.00) 
$133,946.00 
90  Calendar  days 
171  Calendar  days 
March  30,  1981 
June  27,  1981 
September  16,  1981 
September  21,  1981 


$137,944.00 
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. Trailing  Calenaar  (continued) 


24.  Approval  of  Hose  Sublessee  for  Operation  of  Cookie  Snop  - To 
February  2,  i982. 


25.  Award  of  Contract  No.  1504/  Apron  for  Boarding  Area  "D", 

$5/225/156;  - Awaiting  Human  Rights  Action.-  TO  February  2,  1982. 


26.  Butler  Aviation  - Revision  of  Parking  Fee  Structure  - Over  for 
PudIic  Hearing  February  2,  1982. 


. Adjournment  of  Meeting. 
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AIRPORTS  COMMISSION  MEETING 


The  regular  meeting  of  the  Airports  Commission 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  February  9,  1982 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Announcement  by  Secretary 

E.  Director's  Reports 

F.  Items  Initiated  by  Commissioners 

G.  Agenda  Items  Involving  Major  Policy  or  Operational  Decisions 

H.  Consent  Calendar  of  Routine  Administrative  Matters 

I.  Public  Hearing 

J.  Trailing  Calendar 

K.  Closed  Session 

L.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  February  9,  1982 


A.  Call  to  Order: 

B.  Roll  Call: 


C.  Adoption  of  Minutes:  Airports  Commission  Regular  Meeting 

January  19,  and  Informational  Meeting, 
January  20,  1982. 


D.  Announcement  by  Secretary:  Unanimous  adoption  of  Resolution 

82-0017  concurring  in  the  appointment 
of  Roy  S.  Samuels  to  the  position  of 
Deputy  Director  of  Airports  Operations 
and  Maintenance,  and  Resolution 
82-0018  concurring  in  the  appointment 
of  Ronald  V.  Wilson  to  the  position  of 
Director,  Bureau  of  Community  Affairs, 
in  Closed  Session  on  January  19,  1982. 


E.  Director's  Reports: 

1.  Sky  Cap  Service 

Draft  resolution  requiring  Sky  Caps  to  supply  service  to  all 
passengers  arriving  and  departing  San  Francisco  International 
Airport,  requiring  they  be  in  certain  areas  at  certain  times  and  at  a 
distance  of  at  least  15  feet  from  one  another,  and  further 
restricting  Sky  Caps  from  the  garage  and  remote  parking  lots. 

2.  Host  Central  Terminal  Facilities 


Proposed  Host  facilities  for  the  Central  Terminal  and  Boarding  Area  D 
when  the  Terminal  reopens  in  1983. 


F.  Items  Initiated  by  Commissioners 


G.  Agenda  Items  Involving  Major  Policy  or  Operational  Decisions. 


3.  Award  of  Contract  No.  127 7R,  Pedestrian  Overpasses  for  Central 
Terminal  - $178,146.00 


Resolution  awarding  Contract  1277R  Pedestrian  Overpasses  for  Central 
Terminal  to  E.F.  Owens  Co.,  Felton,  California.  The  purpose  of  this 
contract  is  to  provide  pedestrian  overpasses  to  connect  the  inner  and 
outer  roadways  in  front  of  the  Central  Terminal. 
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G.  Policy  or  Operational  Decisions  (continued) 


3.  Award  of  Contract  No.  1277  (continued) 

Eleven  bids  received  on  January  6,  1982: 


Base  Bid 

Alternate  A 

1. 

E.F.  Owens  Co. 

$172,646 

$5,500 

2. 

HOdgson  Construction 

$185,400 

$9,500 

3. 

Kenneth  Barker 

$194,570 

$11,250 

4. 

DeNarde  Construction  Co. 

$196,973 

$11,704 

5. 

Carl  W.  Olson  & Cons  Co. 

$199,500 

$13,500 

6. 

James  Marsh  Co. 

$199,850 

$13,800 

7. 

William  P.  Young  Inc. 

$210,777 

$9,700 

8. 

Dalzell  Corp. 

$210,821 

$12,900 

9. 

McGuire  & Hester 

$219,175 

$10,500 

10. 

R.  M.  Harris  Co. 

$236,100 

$10,000 

11. 

Homer  J.  Olsen  Inc. 

$251,900 

$10,000 

Construction  time  is  180  calendar  days. 

Award  of  Contract  No.  1421, 

Addition  to  Fire  Station  No, 

. 2 - 

$73,111.00 

Resolution  awarding  subject  contract  to  E 

St  R Metal,  San  Jose  on  Base 

Bid  only.  Eight  bids  received  on  January 

20,  1982.  High  bid  was 

$96,625.  Project  budget  $65,000. 

Bids  received  on  January  20, 

r 1982. 

Base  Bid 

Alt.  A. 

Alt.  B 

1. 

E & R Metal  Building, 

Inc. 

$73,111.00 

$ 7,750.00 

$23,150.00 

2. 

Daly  Construction 

$76,137.00 

$12,120.00 

$18,020.00 

3. 

Hodgson  Construction, 

Inc. 

$76,437.00 

$ 8,675.00 

$16,500.00 

4. 

J.M.  Construction 

$79,900.00 

$ 8,600.00 

$17,200.00 

5. 

James  Marsh  Company 

$90,000.00 

$14,800.00 

$17,000.00 

6. 

Joseph  F.  Mannion 

Construction 

$93,051.00 

$ 8,426.00 

$16,275.00 

7. 

Covco  Corporation 

$94,880.00 

$19,642.00 

$21,428.00 

8. 

Ambo  Concrete,  Inc. 

$96,615.00 

$17,202.00 

$25,678.00 

Construction  time  is  75  calendar  days. 


5.  Award  of  Contract  No.  1504,  Apron  For  Boarding  Area  "D" , $5,225,156.00 

Resolution  awarding  subject  contract  to  Branaugh  Excavating,  Inc. 

Human  Rights  Commission  has  approved  Branaugh' s affirmative  action 
program  and  ruled  on  protests  by  the  2nd  and  3rd  lowest  bidders. 


Five  bids  received  on  December  16,  1981 

as  follows: 

1. 

Branaugh  Excavating,  Inc. 

$5,225,156.00 

2. 

Brutoco  Engineering  and 

Construction  Inc. 

$5,233,140.00 

3. 

Piombo  Corporation 

$5,262,928.00 

4. 

Bay  Cities  Paving  & Grading,  Inc. 

$5,418,700.00 

5. 

O.C.  Jones  & Sons 

$5,487,910.00 

Construction  Budget:  $6,300,000.00 
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G.  Policy  or  Major  Operational  Decisions  (continued) 


6.  Approval  of  Budget  for  Professional  Services  Contract , 

O'Brien-Kreitzberg  & Associates , Inc.  Contract  Amendment  No.  3 — 
$565,000* 

Resolution  approving  Budget  of  $565,000  for  12-month  period 
commencing  March  15,  1982,  for  professional  services  contract  between 
City  and  O'Brien-Kreitzberg  & Associates,  Inc.  Consultant  to 
continue  to  provide  scheduling  cost  control,  monitoring,  inspection, 
and  progress  reporting  services,  and  to  provide  personnel  and 
equipment  resources  in  the  management  of  the  Airport's  Terminal 
Construction  Program. 


7.  Commendation  of  J.  Peter  Singer 

Resolution  commending  J.  Peter  Singer,  Deputy  Director  of  Airports, 
Business  Administration,  for  his  years  of  distinctive  service;  to 
extend  to  him  kindest  personal  regards  and  to  wish  him  the  best  of 
luck  in  his  future  endeavors. 


H.  Consent  Calendar  of  Routine  Administrative  Matters. 


8.  Completion  of  Professional  Services  Agreement,  Pacific  Environmental 
Laboratory  - $25,000 

Resolution  accepting  work  performed  by  Pacific  Environmental 
Laboratory  for  waste  water  analysis  as  satisfactorily  completed  and 
approving  final  payment. 

9.  Resolution  Approving  Assignment  of  Lease  by  ARCQ  to  PSA,  Inc 

Resolution  approving  assignment  of  lease  of  Plot  3E  from  AKCO  to  PSA 
Inc.  in  implementation  of  sale  of  ARCO  facilities  to  PSA. 


I.  Public  Hearing. 

10.  General  Aviation  - Outdoor  Aircraft  Storage  Rates  and  Charges 

Resolution  approving  the  rental  increase  for  General  Aviation  — 
Outdoor  Aircraft  Storage  (Parking)  Rates  and  Charges  which  have  not 
been  adjusted  since  1962. 

11.  Proposed  Budget,  Fiscal  Year  1982-83 

J.  Trailing  Calendar. 

11.  Travel  Agencies  at  San  Francisco  International  Airport  - To  May  4, 
1982. 

12.  Small  Business  Enterprise  Policy  - To  April  6,  1982. 

13.  Approval  of  Specifications  for  Renewal  of  Airporter  Contract  - To 
February  16,  1982. 

K.  Closed  Session 

L.  Adjournment  of  Meeting. 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  February  16,  1982 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Director's  Reports 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Major  Policy  or  Operational  Decisions 

G.  Consent  Calendar  of  Routine  Administrative  Matters 

H.  Special  Item 

I.  Trailing  Calendar 

J.  Closed  Session 

K.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  February  16,  1982 


A.  Call  to  Order: 

B.  Roll  Call 

C.  Adoption  of  Minutes:  Airports  Commission  Regular 

Meeting  of  February  9,  1982. 

D.  Director's  Reports: 


1.  Central  Terminal  Concession  Program 

Analysis  of  alternative  approaches  in  the  bid,  lease, 
installation  and  management  of  Central  Terminal  concessions. 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 


2.  General  Aviation  - Outdoor  Aircraft  Storage  Rates  and  Charges 

Resolution  approving  schedule  of  Rates  and  Charges  for  General 
Aviation  — Outdoor  Aircraft  Storage  (Parking)  effective  July  1, 
1982. 


3.  Award  of  Contract  No.  1504R  Apron  for  Boarding  Area  D - 
$4,685,319.00 

Resolution  awarding  Contract  No.  1504R,  Apron  for  Boarding  Area 
D to  Piombo  Corporation,  1601  Industrial  Way,  Belmont,  Calif. 
94002.  Ihe  purpose  of  this  contract  is  to  provide  aircraft 
parking  aprons  around  Boarding  Area  D. 

Five  bids  were  received  on  February  22,  1982  as  follows: 

Contractor  Amount  Bid 


1. 

Piombo  Corporation 

$4,685,319.00 

2. 

Brutoco  Engineering  & Const  Inc. 

$4,817,405.00 

3. 

Bay  Cities  Paving  & Grading  Inc. 

$4,833,965.00' 

4. 

O.C.  Jones  & Sons 

$4,913,688.00 

5. 

Branaugh  Excavating  Inc. 

$4,945,539.00 

Construction  time  is  300  calendar  days. 


4 . $450,000  Supplemental  Appropriation  for  Bond  Consultants 

Resolution  authorizing  a supplemental  appropriation  of  $450,000 
from  Unappropriated  Surplus  to  provide  funds  for  the  bond  issue 
consultants. 
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Policy  of  Operational  Decisions  (continued) 


5.  Selection  of  Bond  Counsel 

Resolution  authorizing  the  selection  of  Or rick,  Herrington,  and 
Sutcliffe  as  Airport  Bond  Counsel. 


6.  Selection  of  Feasibility  Consultant 

Resolution  authorizing  the  selection  of  John  F.  Brown  & Co.  to 
serve  as  Feasibility  Consultant  for  the  Series  C Airport  Revenue 
Bond  Issue. 


7.  Approval  of  Salomon  Brothers  Contract 

Resolution  approving  contract  with  Salomon  Brothers  for  financial 
consulting  services.  In  addition  to  the  normal  financial 
consulting  services,  contract  includes  provisions  to  reimburse 
Salomon  Brothers  for  (1)  rating  agency  fees;  (2)  the  cost  of  bond 
printing;  (3)  printing  and  distribution  of  the  Official  Statement, 
Notice  of  Sale,  and  related  documents;  and  (4)  travel  costs  in 
connection  with  the  marketing  of  Airport  bonds. 


8.  Selection  of  Auditor  for  Bond  Issue 

Resolution  authorizing  the  selection  of  Deloitte,  Haskins,  and 
Sells  as  Airport  auditor  to  provide  a six-month  stub  audit  and  a 
qualified  auditor's  opinion.  These  services  are  required  for  the 
Series  C Airport  Revenue  Bond  Issue. 


9.  Schematic  Design  Approval  - Dobbs'  South  Terminal  Newsstand 

Resolution  approving  proposed  schematic  design  of  Dobbs'  newsstand 
in  South  Terminal,  Boarding  Area  C. 


10.  Approval  of  Design  for  California  Products  Shop 

Resolution  approving  concept  and  preliminary  design  of  California 
Products  Shops  and  authorizing  lessee  to  proceed  with  final  design 
and  construction  of  shops,  subject  to  all  required  approvals  by 
Airport  staff. 


11.  Memorial  Resolution 

Resolution  memorializing  Captain  William  R.  "Bill"  Hawkings,,  Jr., 
member  of  the  Sound  Abatement  Committee  for  over  twenty  years,  and 
chairing  that  committee  for  over  ten  years,  who  died  on  January 
29,  1982. 


12.  Resolution  of  Appreciation 

Resolution  of  appreciation  for  Alice  Y.  Moses  who  has  been 
selected  as  Secretary  to  the  Commission  on  Aging. 


Calendar,  February  16,  1982,  Page  3 


G.  CONSENT  CALENDAR  OF  ADMINISTRATIVE  MATTERS: 


13.  Authorization  for  attendance  at  a Management  of  Emergency  Medical 
Services  Programs  Class  in  March  of  Firefighter,  Antonio  G.  Correa. 

Resolution  authorizing  Antonio  G.  Correa,  Firefighter/Paramedic, 
San  Francisco  Fire  Department  to  attend  the  March  class  on 
Management  of  Emergency  Medical  Services  Programs  at  the  United 
States  National  Fire  Academy  in  Emmitsburg,  Maryland. 


14.  Award  of  Contract  No.  1276,  Steel  Stairs  and  Grating,  Central 
Plant  Cooling  Tower,  $38,857 

Bids  Received  February  17,  1982: 


1. 

Shepard  Steel  Contractors,  Inc. 

$38,857 

2. 

Crown  Iron  Works 

$39,375 

3. 

Hodgson  Construction  Co. 

$39,990 

4. 

Herman  A.  Duysings 

$51,900 

5. 

Dalzell  Corp 

$76,300 

Budget:  $45,000 


15.  Bid  Call  Contract  No.  1226,  Construction  of  Detention  Pond, 
Industrial  Waste  Treatment  System 


Proposed  resolution  approving  the  final  plans  and  specifications 
and  authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1226,  Construction  of  Detention  Pond  - 
Industrial  Waste  Treatment  System. 

The  purpose  of  the  contract  is  to  construct  a detention  basin  to 
collect  and  hold  the  first  flush  from  a rainstorm  and  to  release 
this  runoff  at  a uniform  rate  later  for  treatment  at  the  new 
Industrial  Waste  Treatment  Plant. 

Construction  time  is  150  calendar  days.  Project  included  in 
approved  5-year  Capital  Improvement  Program  project  list. 


16.  Bid  Call  - Contract  1318-A,  Parking  Lot  Improvement  at  Airport 
Public  Service  Building. 

Provides  new  chain  link  fencing,  paving,  building  graphics, 
sidewalk  improvements,  new  parking  lot  access  from  Road  R-2,  and 
new  public  parking  spaces  to  accommodate  Airport  staff  and  tenants 
occupying  the  facility. 

This  construction  contract  is  the  first  of  two  contracts  planned 
for  this  building. 

Estimated  Construction  Cost:  $80,000. 

Total  budget  approved  by  Commission  for  both  contracts:  $233,000. 
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CONSENT  CALENDAR  (continued) 


17.  Modification  No.  11  and  Substantial  Completion  of  Airport  Contract 
No.  936  - Industrial  Waste  Treatment  Plant 


Resolution  accepting  the  work  performed  under  Airport  Contract 
No.  936,  Industrial  Waste  Treatment  Plant,  as  substantially 
complete;  approving  and  requesting  the  Controller's  certification 
of  Debit  Modification  in  the  amount  of  $4,877.84;  extending  the 
completion  date  from  June  20,  1980  to  April  26,  1981;  assessing 
liquidated  damages  in  the  amount  of  $24,000.00;  authorizing  the 
Director  of  Airports  to  execute  said  agreement  for  the  Airports 
Commission;  approving  the  agreement  for  payment  of  monies  not  in 
dispute;  and  approving  final  payment  in  the  amount  of  $366,648.92 
in  favor  of  the  contractor,  Piombo  Corporation,  1601  Industrial 
Way,  Belmont,  CA  94002. 


Original  Contract  amount 
Previous  Modifications  (Debit) 
Modification  No.  11  (Debit) 
Final  Contract  Amount 
Original  Contract  Time 
Contract  Time  as  Modified 
Effective  date  of  contract 
Original  Completion  Date 
Modified  completion  date 
Actual  Completion  date 


$3,693,450.00 
115,923.28 
4,877.84 
$3,814,251.12 
460  calendar  days 
770  calendar  days 
March  19,  1979 
June  20,  1980 
April  26,  1981 
May  20,  1981 


18.  Settlement  of  Claims  Not  Exceeding  $2,500 

Resolution  approving  settlement  and  compromise  of  claims  by  the 
Director  of  Airports,  with  the  approval  of  the  City  Attorney, 
during  the  period  November  1981  to  January  1982.  Total  of  claims, 
$4,399.66 


19.  Delta  Air  Lines  Rental  Credit;  North  Terminal;  $6,300 

Resolution  authorizing  a rental  credit  of  $6,300  to  Delta  Air 
Lines,  Inc.,  for  installation  of  fire  sprinkler  service  and 
rescinding  Resolution  81-0251. 


20.  Airport  Opposition  to  City  of  Millbrae's  Proposed  Hotel 
Construction 

Resolution  expressing  grave  concern  over  the  construction  of  the 
Airport  Plaza  and  Marriott  Hotels  in  Millbrae  for  reasons  of 
intolerable  noise,  safety  and  security. 


21.  Resolution  Consenting  to  Merger  of  Host  International,  Inc.  With 
Marriott  Corporation 
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H.  SPECIAL  ITEM: 


22 . 198'2-1983  Budget  Increase  for  Electricity  and  Gas. 

Resolution  to  increase  the  Fiscal  Year  1982-83  Budget 
for  Electricity  and  Gas  by  $6,891,609. 


I.  TRAILING  CALENDAR: 

23.  Travel  Agencies  at  San  Francisco  International  Airport  - 
To  May  4,  1982 

24.  Small  Business  Enterprise  Policy  - To  April  6,  1982. 

25 . Approval  of  Specifications  for  Renewal  of  Airporter 
Contract  - To  March  16,  1982. 


J.  CLOSED  SESSION: 

K.  ADJORNMENT: 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  March  16,  1982 


ORDER  OF  BUSINESS 


A.  Call  to  Order 


B.  Roll  Call 


C.  Adoption  of  Minutes 


D.  Announcement  by  Secretary 


E.  Items  Initiated  by  Commissioners 


F.  Agenda  Items  Involving  Major  Policy  or 
Operational  Decisions 


G.  Consent  Calendar  of  Routine  Administrative  Matters 


H.  Trailing  Calendar 


I.  Closed  Session 


J.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  March  16,  1982 


A.  Call  to  Order: 

B.  Roll  Call 


C.  Adoption  of  Minutes: 


D.  Announcement  by  Secretary 


Airports  Commission  regular 
meeting,  February  16,  1982. 


Unanimous  adoption  of  Res. 
82-0048  authorizing  the 
Director  to  hire  outside 
counsel  to  represent  the 
Airport  in  noise  litigation. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS  : 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS: 


1.  Airport  Contract  No.  1204,  Firehouse  No.  1 Modification  No.  1. 
$28,400  (Credit). 

Resolution  approving  and  requesting  the  Controller's  certifica- 
tion of  Credit  Modification  No.  1 in  the  amount  of  $28,400.00. 
The  contractor  for  this  work  is  Paxton  Construction  Co. 

This  modification  provides  for  substitution  of  window  and 
lighting  fixture  materials  and  for  deletion  of  the  laundry  chute 
and  various  types  of  equipment. 

Original  Amount  of  Contract  $ 1,767,319.00 

Modification  No.  1 - Type  2 (credit)  (28,400.00) 

Revised  Amount  of  Contract  $1,738,919.00 


2.  Shuttle  Bus  Service  Agreement  Modification  No.  15  for  $41,306.19 

Resolution  approving  Modification  No.  15  to  the  Shuttle  Bus 
Service  Agreement  to  provide  for  price  adjustment  to  compensate 
for  increases  in  labor  wage  rates  and  fuel  costs. 

Total  Cost:  $41,306.19 


3.  1981-82  Payment  to  the  City. 

Resolution  to  approve  a Supplemental  Appropriation  for  FY 
1981-82  in  the  amount  of  $2-million  for  a payment  to  the  City. 


4.  Airline  Motor  Coach  Service  Agreement 

Resolution  inviting  bids  for  award  of  Airline  Motor  Coach 
Service  Agreement  for  a term  of  ten  (10)  years.  The  bid  item  is 
the  dollar  amount  to  be  paid  for  deplaned  passengers  with  the 
minimum  acceptable  bid  figure  being  $100,000  a year 
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AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS  (continued) 

5.  Resolution  Accepting  Relinquishment  of  Central  Terminal  Omelette 
Parlor  Space  from  Host  International,  Inc. 


Resolution  accepting  Host's  request  to  relinquish  back  to  the 
Airport  the  Central  Terminal  Omelette  Parlour  and  Pier  D Snack 
Bar. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


6.  BID  CALL  ~ CONTRACT  NO.  1462 , CONCRETE  DIVIDER  BARRIER  AT  EAST 
UNDERPASS 

Resolution  authorizing  bid  call  for  subject  project.  Work 
includes  the  installation  of  a concrete  divider  barrier  in  the 
East  Underpass  to  prevent  accidents. 


7.  Tenant  Improvement:  United  Airlines  North  Terminal  Gates 

Modifications  to  Emergency  Fuel  Shutdown  and  Fire  Protection 
Systems.  T 2616  - $19/000 


Resolution  approving  the  plans  submitted  by  United  Airlines  for 
modification  to  their  emergency  fuel  shutdown  and  fire 
protection  sprinkler  systems  at  the  North  Terminal  aircraft 
parking  gates. 

All  work  will  be  done  at  United  Airlines  sole  expense  and 
without  rental  credit. 


8.  Tenant  Improvement:  United  Airlines  Maintenance  & Operations 

Center  T-2618  - $26,000  - T-2619  $38,000 

Resolution  approving  the  plans  and  specifications  submitted  by 
United  Airlines  for: 

1.  Installation  of  Bulk  Gas  Supply  in  Building  84,  (T-2618) 

2.  Installation  of  Recycled  Jet  fuel  Storage  Facility  (T-2619) 

All  work  to  be  done  by  United  at  its  sole  expense  and  without 
rental  credit. 


9.  Tenant  Improvement;  United  Airlines  Maintenance  and  Operations 
Center  - Repairs  to  Jet  Fuel  Tank  - T-2610  - $14,000 

Regulation  approving  the  plans  submitted  by  United  Airlines  for 
repairs  and  minor  improvements  to  their  jet  fuel  storage  tank. 
All  work  to  be  done  at  United  Airlines  sole  expense  and  without 
rental  credit. 
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CONSENT  CALENDAR  (continued) 


10.  Butler  Aviation/Aviation  Methods  Sublease 

Resolution  approving  sublease  between  Butler  Aviation- 
San  Francisco,  Inc.,  lessor  of  Plot  7N  and  Aviation  Methods, 

Inc.  for  a portion  of  said  Plot  7N  and  hangar  space  for  aircraft 
maintenance  and  repair  for  a period  of  one  year  at  a monthly 
rental  of  $2,860.00 


11.  Low  Level  Wind  Shear  Alert  System  for  Runways  28R,  28L  and  19L 


Resolution  approving  modification  to  FAA  leases  for  the 
installation  and  maintenance  of  Low  Level  Wind  Shear  Alert 
System: 


Modification  No. 

Contract  No. 

LIWSAS  Site  No. 

Existing  Facility 

002 

DOT-FA75WE-2902 

1 

RVR  Runway  28R 

004 

FA-WE-1845 

2 

ILS/ALS  Runway  19L 

003 

FA66WE-2083 

3 

ILS/AIS  Runway  28L 

12.  Assigment  of  Duty  Free  Shop  Lease  in  South  Terminal 

Resolution  consenting  to  assignment  of  lease  of  Duty  Free  Shop,  tated 
December  14,  1972,  by  DFS  North  America  Limited  to  Duty  Free  Shoppers 
Limited. 


13.  Airport  Contract  No.  1225  - Pavement  Overlay,  Taxiway  B,  South  End 
Substitution  of  Subcontractor. 

Resolution  approving  the  substitution  of  the  painting  subcontractor, 
J.F.  Hourigan  Company  for  the  subcontractor  Riley  Striping  listed  in 
the  contract  proposal  for  Contract  No.  1225. 


14.  Professional  Services  Contract  - Parry  Co.,  $10,000 

Contract  with  the  Parry  Company  to  construct  annual  noise  contours  for 
SFIA  as  of  December  31,  1981,  and  June  30,  1982  - $10,000. 


H.  TRAILING  CALENDAR: 


15.  Travel  Agencies  at  San  Francisco  International  Airport  - To  May  4,  1982. 

16.  Small  Business  Enterprise  Policy  - To  April  6,  1982. 


I.  CLOSED  SESSION: 


J.  ADJOURNMENT: 
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CONSENT  CALENDAR  (continued) 


10.  Butler  Aviation/Aviation  Methods  Sublease 

Resolution  approving  sublease  between  Butler  Aviation- 
San  Francisco,  Inc.,  lessor  of  Plot  7N  and  Aviation  Methods, 

Inc.  for  a portion  of  said  Plot  7N  and  hangar  space  for  aircraft 
maintenance  and  repair  for  a period  of  one  year  at  a monthly 
rental  of  $2,860.00 


11.  Low  Level  Wind  Shear  Alert  System  for  Runways  28R,  28L  and  19L 


Resolution  approving  modification  to  FAA  leases  for  the 
installation  and  maintenance  of  Low  Level  Wind  Shear  Alert 
System: 


Modification  No. 

Contract  No. 

LIWSAS  Site  No. 

Existing  Facility 

002 

DOT-FA75WE-2902 

1 

RVR  Runway  28R 

004 

FA-WE-1845 

2 

ILS/ALS  Runway  19L 

003 

FA66WE-2083 

3 

ILS/ALS  Runway  28L 

12.  Assigment  of  Duty  Free  Shop  Lease  in  South  Terminal 


Resolution  consenting  to  assignment  of  lease  of  Duty  Free  Shop,  tated 
December  14,  1972,  by  DFS  North  America  Limited  to  Duty  Free  Shoppers 
Limited. 


13.  Airport  Contract  No.  1225  - Pavement  Overlay,  Taxiway  B,  South  End 
Substitution  of  Subcontractor. 

Resolution  approving  the  substitution  of  the  painting  subcontractor, 
J.F.  Hourigan  Company  for  the  subcontractor  Riley  Striping  listed  in 
the  contract  proposal  for  Contract  NO.  1225. 


14.  Professional  Services  Contract  - Parry  Co.,  $10,000 

Contract  with  the  Parry  Company  to  construct  annual  noise  contours  for 
SFIA  as  of  December  31,  1981,  and  June  30,  1982  - $10,000. 


H.  TRAILING  CALENDAR: 


15.  Travel  Agencies  at  San  Francisco  International  Airport  - To  May  4,  1982. 


16.  Small  Business  Enterprise  Policy  - To  April  6,  1982. 


I.  CLOSED  SESSION: 


J.  ADJOURNMENT: 
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AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  February  16,  1982 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Director's  Reports 

D.  Agenda  Items  Involving  Major  Policy  or  Operational  Decisions 

E.  Special  Item 

F.  Trailing  Calendar 

F.  Closed  Session 

G.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  February  16,  1982 


A.  Call  to  Order: 


B.  Roll  Call: 


C.  Director's  Reports: 

1.  Peat,  Marwick  and  Mitchell  Report 

Recommended  Concession  Plan  and  Property  Management  Approval, 

San  Francisco  International  Airport. 

D.  Agenda  Items  Involving  Major  Policy  or  Operational  Decisions: 

2.  1982-1983  Airports  Commission  Budget 

Resolution  adopting  as  amended  the  Airports  Commission  1982-1983 
budget. 

E.  Special  Item: 

Discussion  of  Contract  No.  1504,  Apron  For  Boarding  Area  "D", 
$5,225,156.00 

F.  Trailing  Calendar : 

3.  Travel  Agencies  at  San  Francisco  International  Airport  - To  May 
4,  1982. 

4.  Small  Business  Enterprise  Policy  - To  April  6,  1982. 

5.  Approval  of  Specifications  for  Renewal  of  Airporter  Contract  - 
To  March  2,  1982. 

F.  Closed  Session: 

G.  Adjournment  of  Meeting: 
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President 
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Vice-President 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  April  6,  1982 
ORDER  OF  BUSINESS 

A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Director’s  Reports 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Major  Policy  or 
Operational  Decisions 

G.  Consent  Calendar  of  Routine  Administrative  Matters 

H.  Trailing  Calendar 

I.  Closed  Session 

J.  Adjournment  of  Meeting 
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AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  April  6,  1982 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Airports  Commission  regular 

meetings  of  March  2 and  March 
16,  1982. 

D . DI RECTOR ' S REPORTS : 

(1)  Airport  Interchange  - Oral  Report 

Discussion  of  alternatives  available  to  Airport  for  the 
interchange  project. 

(2)  Millbrae  Plaza  Hotel  - Oral  Report 
Update 

(3)  Cerand  - Oral  Report 

Briefing  as  to  the  status  of  Cerand  contract  for  garage  revenue 
control  system. 

(4 ) Shuttle  Bus. 

Briefing  by  staff 

(5)  Valet  Parking 

To  resolve  the  issue  whether  to  continue  or  to  discontinue  valet 
service  relative  to  the  Commission's  primary  concern  of  a 
significant  loss  in  parking  revenue  if  the  service  is  eliminated. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS  : 


F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 

(6)  1.  Modification  No.  1,  Noise  Monitoring  System  Expansion, 

Phase  II,  Tracor,  Inc.  - $180,000.00. 


Modification  No.  1 to  Contract  No.  CT  10320,  an  agreement 
with  TRACOR,  Inc.  Applied  Sciences  Group  for  professional 
services  to  expand  the  capabilities  of  the  Noise 
Monitoring  System  in  three  phases,  authorizes  the 
Consultant  to  proceed  with  Phase  II,  the  siting, 
equipping  and  installing  of  eleven  additional  noise 
monitoring  sites.  - $180,000. 
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F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS:  (continued) 


(7)  Noise  complaint  information  Display/  G.C.  Consultants  - 
$44,875.00 

Contract  with  G.C.  Consultants  (GENGE)  for  professional 
services  to  implement  and  operate  the  Airport  Noise  Complaint 
Information  Display  system  and  FAR  36  Airline  Compliance 
Tracking  - $44,875.00. 


(8)  Professional  Services  Contract  - Parry  Co.  - $10,000. 

Contract  with  the  Parry  Company  to  construct  annual  noise 
contours  for  SFIA  as  of  December  31,  1981  and  June  30,  1982. 
$10,000. 


(9)  Completion  of  Professional  Services  Agreement  - 

San  Francisco  Airport  Architects  - Modernization  and 
Replacement  Phase  of  the  Expansion  Program 

Proposed  resolution  accepting  architectural  and  engineering 
services  as  complete  for  assigned  phases  of  program  and 
authorizing  final  payment  of  $10,798.00  for  a total  fee  of 
$1,508,384.22  and  requesting  the  Controller  to  certify  a credit 
modification  of  $68,393.78 


10 . Amendment  No.  10  To  Gensler  and  Associates'  Professional 

Services  Agreement  — Amount  to  be  Certified  by  Controller: 
$1,228,158. 

Purpose  of  Amendment  No.  10  is  to  update  contract  with  Gensler 
and  Associates  for  the  following: 


1.  Authorize  City  Controller  to  certify  funds  for  the  balance 
of  the  work  for  the  Central  Terminal  Complex  in  accordance 
with  contract  provisions.  Projects  include  Boarding  Area  D 
Central  Terminal  Remodeling  (excluding  pedestrian  bridge) , 
Control  Tower,  and  Terminal  Connectors.  Funds  to  be 
certified:  $880,107 


2.  Revise  fee  in  accordance  with  contract  provisions  for 

increased  scope  of  work  required  by  Commission  Resolution 
Nos.  81-0141  (Central  Terminal  with  Control  Tower)  and  No. 
81-0121  (Terminal  Connectors) . Funds  to  be  certified: 
$348,051. 

Total  amount  to  be  certified:  $1,228,158.  Funds  have  been 
budgeted  for  this  purpose  and  are  currently  available. 
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AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS  (continued) 


11.  Airport  Operators  Council  International  Inter-American  Airports 
Conference. 


Resolution  approving  travel  for  one  staff  member  to  the  Airport 
Operators  Council  International,  Inter-American  Airports 
Conference  in  St.  Thomas,  Virgin  Islands. 


12  Selection  of  Consultants  for  Bond  Issue 

A.  Approval  of  Salomon  Brothers  Contract 

Resolution  modifying  Commission  Resolution  81-0319  which 
approved  the  selection  of  Salomon  Brothers  as  Financial 
Consultant.  Modification  authorizes  reimbursement  to 
Salomon  Brothers  for  (1)  rating  agency  fees;  (2)  the  cost  of 
bond  printing;  (3)  printing  and  distribution  of  Official 
Statement,  Notice  of  Sale,  and  related  documents;  and  (4) 
traverl  costs  in  connection  with  the  marketing  of  Airport 
bonds. 

B.  Selection  of  Feasibility  Consultant. 

Resolution  authorizing  the  selection  of  John  F.  Brown  & Co. 
to  serve  as  Feasibility  Consultant  for  Airport  Revenue  Bond 
Issues. 

C.  Selection  of  Bond  Counsel. 

D.  Resolution  authorizing  the  selection  of  Deloitte,  Haskins, 
and  Sells  as  Airport  Bond  Issue  Auditor. 

13  Proposed  Shuttle  Bus  Contract 

Staff  recommends  that  the  Commission  approve  a resolution 
modifying  the  proposed  shuttle  bus  contract  from  a minimum  of  144 
hours  of  bus  service  per  day  to  a minimum  of  128  hours  of  bus 
service  per  day. 


14  Continuance  of  Valet  Service 

If  valet  service  is  to  continue,  staff  recommends  a valet  fee 
increase  from  $10  to  $15,  and  a reduced  level  of  service,  if  the 
service  is  to  be  provided  on  a break-even  basis. 


15  Supplemental  Appropriation  to  Amend  1981-82  Garage  Budget. 

Resolution  authorizing  increase  to  1981-82  Garage  Budget  by 
$126,000  due  to  additional  man-hours  authorized  for  the  taxicab 
operations  and  other  garage  operational  expenses  not  included  in 
said  budget. 


16  Approval  of  SFAIC  Financing  for  Boarding  Area  D Tenant 
Improvements. 

Resolution  approving  preliminary  proposal  permitting  the 
financing  by  sale  of  revenue  bonds  through  San  Francisco  Airport 
Improvement  Corporation  of  certain  airline  tenant  improvements  on 
Boarding  Area  D.  Improvements  to  be  financed  include  passenger 
loading  bridges,  baggage  systems,  400HZ  power,  aircraft  guidance 
systems,  flight  information  display  system,  elevator,  boarding 
lounge  furniture  and  counters. 
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AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS  (continued) 


17  Request  Authority  to  Obtain  Bids  for  Communications  Radio  System. 

Resolution  to  request  authority  to  obtain  bids  for  the  in- 
stallation of  UHF  Multi-frequency  emergency  radio  system  with 
digital  voice  protection  as  part  of  the  relocation  of  the 
communications  section  into  the  new  Communications  Center  to  be 
located  at  the  North  Terminal  Connectors  and  allow  its  staff  to 
proceed  with  contractural  arrangements  to  establish  the  system. 


18  Authorization  to  Receive  Bids  for  Concession 

Resolution  approving  lease  specifications  for  a North  Terminal, 
west  end,  Entertainment  Center/Game  Room  Concession,  and  author- 
izing invitation  for  bids  for  said  concession. 


19  Approval  of  Host  Submitted  Subcontractor 

Resolution  approving  Croissantree,  Inc.  as  Cookie  Shop 
Subcontractor  for  Host  International,  Inc. 

20  Central  Terminal  Concession  Development  Plan. 

Six  separate  resolutions  approving  general  locations  of 
concessions  for: 

A.  Non-Discretionary  Concessions: 

1.  Food  and  beverage  services 

2.  Duty  Free/in-bound  merchandising 

3.  Foreign  currency  exchange 

4.  Other  non-discretionary  concessions 

B.  Service  Concessions  (bank,  lockers,  hotel/motel  board(s), 
vending  alcoves,  luggage  carts,  military  assistance  area, 
passenger  service  center,  shoe  shine  stand (s). 

C.  Discretionary  Concessions  (principal  concessionaire) . 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


21  BID  CALL  - Airport  Contract  No.  1335,  Emergency  Airfield 
Pavement  Repairs,  FY  1982-83 

Resolution  approving  scope,  budget  and  schedule  and  authorizing 
Director  of  Airports  to  call  for  bids  on  Airport  Contract  No. 
1335,  Emergency  Airfield  Pavement  Repairs,  FY  1982-83. 

The  purpose  of  this  annual  contract  is  to  provide  a means  to 
perform  urgent  repair.  Work  on  an  as-needed  basis,  over  and 
beyond  the  capability  of  City  maintenance  forces. 

Contract  will  expire  June  30,  1983. 
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CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS:  (continued) 


22  Award  of  Contract  - Airport  Contract  No.  1226  Detention  Pond  - 
Industrial  Waste  Treatment  System  - Piombo  Corporation  - 
$363,650.00 


Proposed  resolution  awarding  Contract  No.  1226,  Detention  Pond 
Industrial  Waste  Treatment  System  to  Piombo  Corporation,  1601 
Industrial  Way,  Belmont,  CA  94002  in  the  amount  of  $363,650.00 


Bids  received  on  March  23,  1982: 


23  Award  of  Contract  1318A  - Parking  Lot  Improvements  at  Airport 
Public  Service  Building  — $70,690.00 

Resolution  awarding  Contract  1318A,  Parking  Lot  Improvements  at 
Airport  Public  Service  Building,  to  O'Grady  Paving  Inc.,  in  the 
amount  of  $70,690.  The  budget  for  the  recommended  work  is 
$80,000. 


24  Assignment  of  Concession  Agreement  for  Operation  of  Automobile 
Rental  Service. 

Resolution  consenting  to  assignment  of  Trans  Rent-A-Car 
Concession  Agreement  for  operation  of  automobile  rental  service 
dated  April  20,  1979  to  Greyhound  Rent-A-Car. 


25  Tenant  Improvement:  TWA  Plot  3-  Industrial  Waste  Connection 
T-2633  - $25,000. 

Resolution  approving  the  plans  and  specifications  submitted  by 
Trans  World  Airlines,  Inc.,  for  installing  an  industrial  waste 
connection  from  Plot  3 to  City's  industrial  waste  pump  station 
"A" . 

All  work  to  be  done  at  TWA's  sole  expense  with  no  rental  credit 


26  Tenant  improvement:  Union  Oil/PSA  Plot  3 - Jet  Fuel  Loading 

Modification  T-2627  - $40,000 

Resolution  approving  the  plans  and  specifications  submitted  by 
Union  Oil/Pacific  Southwest  Airlines  for  modifications  to  their 
jet  fuel  bottom  loading  facility  at  Plot  3. 

All  work  to  be  done  at  Union  Oil/PSA's  sole  expense  and  with  no 
rental  credit. 


Bidder 


Bid  Amount 


1.  Piombo  Corporation 

2.  R & D Watson,  Inc. 

3.  The  Quico  Corporation 

4.  Johnson  Western  Gunite  Co 

5.  Branaugh  Excavating,  Inc. 

6.  Wagner-Levine,  Inc. 

7.  Homer  J.  Olsen,  Inc. 


$363,650.00 

$373,450.00 

$413,176.29 

$494,900.00 

$518,345.00 

$550,790.00 

$579,323.00 
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H.  TRAILING  CALENDAR: 


27 . Travel  Agencies  at  San  Francisco  International  Airport  - To 
May  4,  1982. 


28.  Small  Business  Enterprise  Policy 


I.  CLOSED  SESSION: 

J.  ADJOURNMENT: 
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AIRPORTS  COMMISSION 
CALENDAR 

SPECIAL  MEETING 
Wednesday,  April  14,  1982 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  DIRECTOR’S  REPORTS 

D.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL 
DECISIONS 

E.  CLOSED  SESSION 

F.  ADJOURNMENT 


l 


SPECIAL  MEETING 


Wednesday,  April  14,  1982 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  DIRECTOR'S  REPORTS: 

1.  West  of  Bayshore  - Verbal  Report. 

2.  Marriott  Hotel  - Verbal  Report. 

3.  Valet  Parking  - Written  Report 


D .  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS. 


4 . A i£ l^L  n e_Mo  t o_r  _C o a c h_S  e r_  v_i  c e_ A££e  e m e n t . 

Resolution  inviting  bids  for  Award  of  Airline  Motor  Coach 
Service  Agreement  for  a term  of  ten  (10)  years. 

The  bid  item  is  dollar  amount  to  be  paid  per  deplaned 
passenger  with  minimum  annual  acceptable  bid  figure  being 
$100 ,000  a year . 


5 . Selection  of  Bond  Counsel. 

Resolution  indicating  that  both  Orrick,  Herrington  and 
Brown,  Wood  are  acceptable  to  the  Airport  staff  as  bond 
counsel . 

6 • Central  Terminal  Concession  Development  Plan: 

Resolutions  approving  Central  Terminal  Concession 
Development  Plan  for: 

A.  Duty  free/In-Bond  Merchandise 

B.  Discretionary  Concessions:. 

1.  Principal  Concessionaire 

2.  Game  Room  Concession 

i 

E.  Closed  Session 


Adjournment 


V 
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President 
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Vice-President 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  March  2,  1982 


ORDER  OF  BUSINESS 


A.  Call  to  Order 

B.  Roll  Call 

C.  Adoption  of  Minutes 

D.  Director's  Reports 

E.  Items  Initiated  by  Commissioners 

F.  Agenda  Items  Involving  Major  Policies  or  Operational  Decisions 

G.  Consent  Calendar  of  Routine  Administrative  Matters 

H.  Closed  Session 

I.  Adjournment  of  Meeting 


Calendar,  May  4 


1982 


Tuesday,  May  4,  1982 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 


Airports  Commission  regular 
meeting,  April  6,  1982. 


D.  DIRECTOR'S  REPORTS: 


1 .  Small  Business  Enterprise  Policy  - Written  Report. 

Memorandum  outlining  present  Small  Business  Enterprise  policy 
and  soliciting  Airports  Commission  input  on  possible  revisions. 


2 .  S.F.I.A.  Medical  Clinic  - Termination  of  Contract  on  June  30, 
1983  - Written  Report. 

Memorandum  detailing  existing  provisions  of  S.F.I.A.  Medical 
Group's  agreement  with  Airport,  including  termination  date  of 
June  30,  1983  and  Commission's  directive  to  publically  bid  the 
contract . 


E.  ITEMS  INITIATED  BY  COMMISSIONERS. 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 


3 .  Airline  Motor  Coach  Service  Agreement. 

Resolution  inviting  bids  for  Award  of  Airline  Motor  Coach 
Service  Agreement  for  a term  of  ten  (10)  years. 

The  bid  item  is  dollar  amount  to  be  paid  per  deplaned  passenger 
with  minimum  annual  acceptable  bid  figure  being  $100,000  a year. 


4 .  Contract  1200B(3),  Boarding  Area  D Modification  No.  7.  Terrazzo 
Feature  Strips  at  Boarding  Area  D - $88,611. 

Resolution  approving  a Modification  to  provide  about  11,000 
square  feet  of  terrazzo  feature  strips  in  certain  areas  of 
Boarding  Area  D in  order  to  coordinate  the  design  with  adjacent 
spaces  in  Central  Terminal. 
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G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


5 .  Airport  Contract  No.  1204  - Firehouse  No.  1 
Substitution  of  Subcontractor. 

Resolution  approving  the  substitution  of  Jung  Kin  Corporation  in 
lieu  of  B.  Fontana  & Sons,  Inc.  to  perform  the  engineered  fill 
under  Contract  No.  1204.  The  general  contractor  for  this  work 
is  Paxton  Construction  Company. 


6 .  Airport  Contract  No.  1421  - Addition  to  Fire  Station  No.  2 
Substitution  of  Contractor. 

Resolution  approving  the  substitution  of  Aire  Sheet  Metal 
Corporation  in  lieu  of  B.B.  Stern  Company  to  perform  the 
mechanical  work  under  Contract  No.  1421.  The  general  contractor 
for  this  work  is  E & R Metal  Buildings,  Inc. 


7.  Bid  Call  - Contract  No.  1452 

480  V Service  to  FAA  19L  Middle  Marker 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1452,  480  V Service  to  FAA  19L  Middle 
Marker. 

The  purpose  of  this  contract  is  to  replace  the  existing 
deteriorated  4160  volt  feeder  to  the  FAA  19L  Middle  Marker  and 
Shell  Dock  with  a new  480  volt  service  from  the  Water  Quality 
Control  Plant. 

Construction  time  is  90  calendar  days. 


8 .  Tenant  Improvement:  United  Airlines  Maintenance  and  Operations 

Center  - Acid  Waste  Line  Renovation  Building  84  - T-2639  - 
$50,000. 

Resolution  approving  the  plans  submitted  by  United  Airlines  for 
the  renovation  of  existing  acid  waste  line  in  Building  84.  No 
rental  credit. 


9 .  Tenant  Improvement:  United  Airlines  Maintenance  and  Operations 

Center  Storage  and  Retrieval  System.  T-2636  - $2,269,0007 

Resolution  approving  the  plans  and  specifications  by  United 
Airlines  for  the  installation  of  a storage  and  retrieval 
system.  No  rental  credit. 


10 .  Amendment  No.  2 to  Signet  Testing  Laboratories,  Inc. 

Professional  Services  Agreement  to  Include  Testing  Services  for 
Contract  1200B(4)  Central  Terminal  Remodeling,  and  Contract 
1220,  Terminal  Connectors  - Maximum  Not  to  Exceed  Fee:  $150,000. 

Consultant  to  perform  testing  and  laboratory  work  for  pre-cast 
concrete,  pour-in-place  concrete,  asphaltic  concrete,  soil 
compaction,  fire-proofing,  and  structural  steel  fabrication  and 
welding  for  Contracts  1200B(4)  and  1220. 


11  Approval  to  Send  Staff  Member  to  AOCI  Conference. 


Resolution  authorizing  Deputy  Director  of  Operations,  Roy  S. 
Samuels,  to  attend  AOCI  International  Affairs  Committee  meeting 
May  10-12,  1982  in  Montreal,  Canada 

Calendar,  Tuesday,  May  4,  1982,  page  2 


G.  CONSENT  CALENDAR  (continued) 


12 .  Approval  of  Travel  for  Elsa  Cameron,  Chief  Curator,  to  Attend 
American  Associating  Art  Museum  Conference. 

The  American  Associating  Art  Museum  Conference  will  be  held  in 
Philadelphia  from  June  27  to  June  29,  1982. 

The  Airport  should  be  represented  at  this  major  conference,  in 
order  to  maintain  credibility  and  prestige  as  an  installation 
site  for  exhibitions.  In  addition,  contracts  are  made  at  this 
event  for  all  traveling  exhibitions.  Future  programming  depends 
on  having  a representative  attend. 

It  is  requested  that  Elsa  Cameron,  chief  curator,  be  sent  to  the 
conference,  and  then  on  to  Washington,  D.C.,  to  complete 
negotiations  on  the  exhibition  American  Porcelain,  and 
afterwards,  on  to  New  York  to  investigate  exhibitions  The  Arts 
of  Kenya,  Oceanic  Art  and  Great  American  Sports  Heroes. 


13 .  Hazardous  Materials  Course  - June  1 Thru  June  11,  1982,  Request 
to  Send  Three  Airport  Employees. 

Resolution  authorizing  three  Airports  Commission  employees  to 
attend  the  California  Specialized  Training  Institute's  Hazardous 
Materials  course  in  San  Luis  Obispo,  California  from  June  7 thru 
June  11,  1982,  and  $1,158.50  for  tuition  and  expenses. 


14 .  CST I Earthquake  Response  Course  May  17  thru  21,  1982,  Request  to 
Send  Three  Airport  Employees. 


Resolution  authorizing  three  Airports  Commission  employees  to 
attend  the  California  Specialized  Training  Institute's  Earth- 
quake Response  course  in  San  Luis  Obispo,  California,  and 
authorizing  expenses  of  $1,158.50  for  tuition  and  related  costs. 


H.  CLOSED  SESSION: 


I.  ADJOURNMENT: 
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Tuesday,  May  18,  1982 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ANNOUNCEMENT  BY  SECRETARY 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  CLOSED  SESSION 

I . ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  May  18,  1982 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  Resolutions 

82-0107  and  82-0108,  authorizing 
the  settlement  of  litigated  claims, 
at  the  Regular  Meeting  of  May  4, 
1982  and  Resolution  82-0128, 
authorizing  the  Director  to  hire  an 
outside  firm  to  conduct  a search 
for  a Deputy  Director  of  Business 
and  Finance,  at  the  Special  Meeting 
of  May  11,  1982. 


D.  DIRECTOR'S  REPORTS: 

1.  CERAND  REPORT  - Written 

Comments  on  the  information  presented  in  the  CERAND  Report. 


2.  Travel  Agency  Concession  Upoate  - Written 

Memorandum  summarizing  status  of  travel  agencies  operating  from 
on-Airport  locations. 

3.  Skycaps  - Written 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 

4 .  Discontinuance  of  Airport  Contract  No.  1321 

Janitorial  Services  Contract  - North  Terminal. 


Resolution  accepting  the  work  performed  under  Airport  Contract  No. 
1321,  Janitorial  Services  - North  Terminal,  as  satisfactorily 
completed;  approves  and  requests  the  Controllers  Certification  of 
Credit  Contract  Authorization  of  ($920,265.35). 


Contract  Modification  No.  1 (Month  to  Month) 
Modification  No.  2 (Credit) 

Total  Amount  Expended  FY  1981-82 
Contract  Starting  Date 
Original  Completion  Date 
Completion  Date  as  Modified 


(Debit)  $1,663,985.47 
(920,265.39) 
743,720.08 
October  1,  1980 
September  30,  1982 
March  14,  1982 


F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS:  (continued) 


5 . Award  of  Contract  No.  1335  - $59/440 

Emergency  Airfield  Pavement  Repairs/  FY  1982-83. 

Bids  Received  4/29/82 


1.  Lowne  Paving 

2.  Piombo  Corp. 

3.  Piazza  Construction  Co. 

4.  Dorsa  Paving,  Inc. 


$81,540 

85,820 

88,300 

59,440  (error  in  bid) 


Dorsa  Paving,  Inc.  has  requested  that  they  be  relieved  from  their  bid 
due  to  an  estimating  error 


Construction  budget:  $100,000 


6 . South  Terminal  Complex  Modernization  Pr  ogr  am- -rConcept  ual  Approval  for 
Reduction  in  Scope  of  Work. 

Resolution  approving  in  concept  a proposal  to  revise  the  Terminal 
Master  Plan  to  reduce  the  scope  of  work  for  the  South  Terminal  Complex 
at  a saving  of  $34  milliin  plus  financing  costs. 


7 .  Request  Authorization  for  Approval  of  Issuance  of  City  and  County  of 
San  Francisco  Contract  Order  Complete  with  Contract  Agreement  for 
Telepnone  Service. 

Resolution  to  authorize  City  Purchaser  to  contract  with  Pacific 
Telephone  Company  for  the  relocation  of  existing  telephone  lease  lines 
and  installation  of  upgraded  telephone  equipment  into  the  new 
Communications  Center,  to  be  located  in  the  North  Terminal  Connector 
January  21,  1983. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


8 .  Modification  No.  1 & Completion  of  Professional  Services  Agreement: 
Stevens-Haag  & Associates. 

Close-out  of  professional  services  contract  with  Stevens-Haag  to  aesign 
tne  public  reading  lounge  in  North  Terminal  and  a prototype  kiosk. 


Original  Amount  of  Contract 
Modification  No.  1 (Credit) 
Final  Amount  of  Contact 
Starting  Date 
Original  Completion  Date 
Revised  Completion  Date 


$13,300.00 
(8,427.60) 
4,872.40 
FeD.  4,  1980 
Dec.  31,  1980 
Jan.  13,  1982 


9 .  Tenant  Improvement:  PSA  Maintenance  Facility  in  American  Airlines 
Superbay  Hangar-Plot  40,  T-2648,  $95,000. 

Resolution  approving  the  plans  and  specifications  submitted  by  Pacific 
Southwest  Airlines  for  the  construction  of  improvements  to  their 
maintenance  facility  in  the  American  Airlines  Superbay  hangar. 

The  work  consists  of  installing  wall  partitions,  electrical  and 
mechanical  work,  including  provision  of  an  elevator  shaft  for  a future 
elevator  for  a 6,000  sq.  ft.  office  expansion.  No  rental  credit. 
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10 . Modification  No.  2 to  Professional  Services  Contract  with  Farella, 
Braun  and  Martel. 

Modification  No.  2 to  Professional  Services  Agreement  with  Farella, 
Braun  and  Martel  to  provide  for  an  increase  of  $75,000  in  fees  ana 
expenses  in  connection  with  certain  claims  and  lawsuits  filed 
against  the  City  and  County  of  San  Francisco. 


11.  Contract  No.  1466 

Bid  Call  For  Asphalt  Paving  For  Firehouse  No.  2. 


Provision  of  new  paving  and  repairs  to  existing  pavement  adjacent 
to  new  aadition  of  Firehouse  No.  2 constructed  under  a prior 
contract . 


H.  CLOSED  SESSION: 


I . ADJOURNMENT : 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  June  1,  1982 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY: 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  COMMUNICATIONS 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  June  1,  1982 


A.  Call  to  Order: 


B.  Roll  Call 


C.  Adoption  of  Minutes: 


Airports  Commission  regular 
meeting,  April  14,  1982. 


D.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of  Resolution 

82-0137  approving  funds  to  cover 
expenses  of  executive  search  for 
the  Deputy  Director  of  Business  and 
Finance,  and  Resolution  82-0138 
authorizing  the  Director  to  expand 
the  scope  of  legal  services  of 
Morrison  and  Foerster  to  include 
advice  and  counsel  with  respect  to 
anti-trust  laws,  at  the  meeting  of 
May  18,  1982. 


E.  DIRECTOR'S  REPORTS: 


1 . Outline  of  Proposed  Leasehold  Specifications  - Principal 
Concessionaire  - Written  Report. 

Report  transmitting  proposed  specifications  for  Central  Terminal 
principal  concession  lease  and  agreement  for  retail  merchandising. 

2.  North  Terminal  Ice  Cream/Cookie  Parlor  Signage.  - Written  Report. 

Report  on  Host's  proposed  signage  for  North  Terminal  Ice 
Cream/Cookie  Parlor. 

3.  Update  on  Valet  Parking  Service.  - Written  Report. 

This  is  staff's  initial  monthly  update  report  on  the  valet 
service  as  requested  by  the  Commission. 


4 .  Improved  revenue  Control  Program  for  the  Airport  Parking 
Facilities . - Written  Report. 

Report  on  SFIA  parking  revenue  control  problems  cited  in  the 
CERAND  study  and  staff  actions  to  resolve  them. 


5.  Airport  Parking  Facilities/CERAND  Report.  - Written  Report. 

Report  on  findings  and  recommendations  by  CERAND  & Co.  in  its 
report  on  SFIA  parking  revenue  control. 

6.  Skycaps  - Oral  Report. 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 
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G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS: 


7 . Modification  No.  2 to  Professional  Services  Agreement  with  Morrison 
and  Foerster. 

Resolution  approving  Modification  No.  2 to  Agreement  with  Mornsion 
& Foerster  to  increase  by  $120,000  the  compensation  payable  for 
legal  services  in  connection  with  small  claims  cases  and  anti-trust 
matters . 

8 . Donations  to  Exhibition  Department. 

The  exhibition  department  has  received  donations  for  the  purpose  of 
supporting  an  exhibition  and  also  for  the  purpose  of  supporting  the 
closing  reception/benefit  for  the  Carousel  Animals. 

The  Airports  Commission  is  requested  to  accept  the  donations. 


9 .  Request  Authorization  for  Mid-Management  Training. 

Resolution  to  authorize  contract  with  Robert  F.  Hicks,  Ph.D.,  ror  a 
two  day  management  training  program  for  mid-managers  entitled 
"Motivation  and  Management  Style." 


10 .  Approval  of  Revised  Tenant  Improvement  Guide. 

Resolution  approving  and  adopting  the  revised  "Tenant  Improvement 
Guide."  The  existing  edition  has  been  updated  to  reflect  changes  in 
building  codes,  fire  and  safety  regulations.  Guide  will  be  effective 
July  1,  1982. 


11 .  West  of  Bayshore. 

Resolution  finding  that  94  acre  portion  of  property  West  of  Bayshore 
can  no  longer  be  advantageously  used  by  the  Airports  Commission  and 
consenting  to  its  transfer  to  the  City's  Real  Estate  Department. 


12 .  Shuttle  Bus  Service  Agreement  Modification  No.  15  for  $41,005.43. 

Resolution  approving  Modification  No.  15  to  the  Shuttle  Bus  Service 
Agreement  to  provide  for  price  adjustment  to  compensate  for 
increases  in  labor  wage  rates  and  fuel  costs.  Total  cost: 
$41,005.43. 


13 .  Award  of  Lease  - North  Terminal  Game  Room. 

Resolution  awarding  a lease  for  operation  of  a game  room  in  the 
North  Terminal  to  Thrust  Co.,  a general  partnership  for  a first 
year's  minimum  annual  rent  of  $260,076.00. 


14 .  Relocation  of  Communications  Equipment. 

Resolution  declaring  the  relocation  of  the  telephonic  Communications 
system  from  the  Central  Terminal  to  the  North  Connector  to  be  a 
service  contract  and,  because  of  the  time  constraints,  its  immediate 
development  and  installation  to  be  of  an  emergency  nature. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


15.  Modification  and  Extension  of  Professional  Services  Agreement  - 
$15,000. 

Iver  C.  Larson  and  Associates  - Professional  Safety  Consultants. 
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I.  COMMUNICATIONS: 


J.  CLOSED  SESSION: 


K.  ADJOURNMENT: 
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Tuesday,  June  15,  1982 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
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J.  EDWARD  FLEISHELL 


LOUIS  A.  TURPEN 

Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 
CALENDAR 


Tuesday,  June  15,  1982 


ORDER  OF  BUSINESS 


A,.  CALL  TO  ORDER 


B.  ROLL  CALL 


C.  ADOPTION  OF  MINUTES 


D.  SPECIAL  ITEM 


E.  DIRECTOR'S  REPORTS 


F.  ITEMS  INITIATED  BY  COMMISSIONERS 


G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 


I.  COMMUNICATIONS 


J.  CLOSED  SESSION 


K.  ADJOURNMENT 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  June  15,  1982 


A.  CALL  TO  ORDER 


B.  ROLL  CALL 


C.  ADOPTION  OF  MINUTES  Airports  Commission 

regular  meeting  of  May  4, 
the  special  meeting  of  May 
11,  and  the  regular 
meeting  of  May  18,  1982. 


D.  SPECIAL  ITEM: 

1 . Swearing  in  of  newly  selected  Airport  Police  Captains. 

2 . Retirement  of  Assistant  Deputy  Director  for  Utilities 
Dave  Matlock. 

Resolution  expressing  best  wishes  for  the  fullest 
measures  of  health  and  happiness  after  having  served 
the  City  and  County  of  San  Francisco  for  31  years  of 
which  14  years  was  at  San  Francisco  International 
Airport . 

3 . Retirement  of  Head  Airport  Electrician  James  Owens. 

Resolution  expressing  best  wishes  for  the  fullest 
measure  of  health  and  happiness  after  having  served  the 
City  and  County  of  San  Francisco  for  twenty-six  years 
of  which  fifteen  and  a half  years  was  at  San  Francisco 
International  Airport. 

4 . Retirement  of  Airport  Emergency  Communications 
Coordinator  Joan  Owens. 


Resolution  expressing  best  wishes  for  the  fullest 
measures  of  health  and  happiness  after  having  served 
San  Francisco  Airport  for  twenty  years. 


E.  DIRECTOR'S  REPORTS 

5 . Airport  Community  Roundtable. 

6 . Proposal  to  Close  Runway  19  by  Burlingame  City  Council 
- verbal  report. 
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7. 


M & R Program. 


8. 

Skycaps . 

9. 

North  Terminal  Custodial  Maintenance  - Verbal  Report 

10. 

Work  Reports  from  Airport  Staff  - 

Verbal  Report. 

11. 

Collection  Policy  for  Delinquency 

Accounts . 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 


G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL 
DECISIONS: 


12 . Exhibition  Program  for  1982-83. 

Resolution  approving  Exhibition  Program  for  1982-83  for 
San  Francisco  International  Airport. 

13 . Exhibition  Program  - Agreement  with  Fine  Arts  Museums 
of  San  Francisco  and  Museum  Society. 

Resolution  approving  and  authorizing  agreement  with  The 
Fine  Arts  Museums  of  San  Francisco  and  the  Museum 
Society  in  conjunction  with  the  Exhibition  Program  for 
1982-83  at  San  Francisco  International  Airport  and  the 
expenditure  of  the  sum  of  $80,000  with  respect  to  said 
Program. 

14 . Transfer  of  Funds  to  Art  Commission  for  the  Art 
Enrichment  Program  at  the  Central  Terminal  Complex  - 
$795,000. 

In  accordance  with  the  City  Charter  provisions,  the 
Airport  has  set  aside  1-1/2%  of  the  Central  Terminal 
Complex's  construction  costs  for  the  Art  Enrichment 
Program.  The  proposed  transfer  of  funds  will  allow  the 
Art  Commission  to  commence  the  administration  of  the 
art  program.  Amount  to  be  transferred:  $795,000. 


15 .  Request  Authorization  for  Mid-Management  Training. 

Resolution  to  authorize  contract  with  Robert  F.  Hicks, 

Ph . D. , for  a two  day  management  training  program  for 
mid-managers  entitled  "Motivation  and  Management  Style". 


16 .  West  of  Bayshore. 

Resolution  finding  that  94  acre  portion  of  property 
West  of  Bayshore  can  no  longer  be  advantageously  used 
by  the  Airports  Commission  and  consenting  to  its 
transfer  to  the  City's  Real  Estate  Department. 
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Pol  Op 


(continued) 


17 . Interim  Shuttle  Bus  Contract  Modification. 

The  proposed  Contract  Modification  reduces  Shuttle  Bus 
Service  levels  from  a minimum  of  160  hours  per  day  to  a 
minimun  of  144  hours  per  day  effective  July  1,  1982. 
There  is  a rate  adjustment  from  $33. 90/hour  to 
$33. 92/hour . 

This  Contract  Modification  results  in  a maximum 
potential  cost  reduction  of  $196,925.00  on  an  annual 
basis . 

18 . Contract  1205  - Central  Terminal  Upper  Floor 
Remodeling,  Approval  of  Schematic  Plan,  Authorization 
to  Incorporate  Work  with  Contract  1200B(4),  Central 
Terminal  Remodeling,  and  Transfer  of  Funds  from 
Contract  1205  to  Contract  1200B(4)  - $1,260,000. 


Proposal  to  accelerate  the  construction  schedule  for 
remodeling  the  upper  floors  of  the  Central  Terminal  for 
Airport  Administration  offices.  Resolution  for 
approval  of  schematic  plans  and  authorization  to 
incorporate  the  upper  floor  work  with  the  existing 
construction  contracts,  and  to  transfer  the  approved 
budget  of  $1,260,000  from  Contrct  1205  to  Contract 
1200B ( 4 ) . 


19 . Conract  Modification  No.  4,  Professional  Services 


Agreement 

with  Howard  A. 

Friedman, 

, to  Extend  Term  of 

Contract 

and  to  Increase 

Scope  of 

Work  - $140,000. 

Resolution  approving  Modification  No.  4 to  Howard 
Friedman's  Professional  Services  Agreement  to  continue 
providing  special  architectural  services  to  the 
Commission,  and  to  increase  the  scope  of  the  contract 
to  include  services  as  the  Coordinating  and  Master  Plan 
Architect  for  the  South  Terminal  Complex.  Extend  term 
of  contract  to  June  30,  1984,  and  increase  contract 
amount  by  $140,000. 


20 . Award  of  Airport  Contract  No.  614 

Airfield  Drainage  Lines  at  Runway  19R  & 19L  and 
Pump  Station  - $897,587.20. 


Proposed  resoltuion  awarding  Contract  No.  614,  Airfield 
Drainage  Lines  at  Runway  19R  & 19L  and  Pump  Station  to 
Piombo  Corporation,  1601  Industrial  Way,  Belmont,  CA 
94002 

Nine  bids  were  received  on  May  19,  1982  as  follows: 
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POL  OP  (continued) 


Bidder 

Base  Bid 

1. 

Dalton  Construction  Company 

$889,942.00 

2. 

Piombo  Corporation 

$897,587.20 

3. 

Stacy  and  Witbek,  Inc. 

$1,025,919.00 

4. 

Homer  J.  Olsen,  Inc. 

$1,026,496.00 

5. 

Power-Anderson,  Inc. 

$1,109,084.00 

6. 

McGuire  and  Hester 

$1,270,850.00 

7. 

M.G.M.  Construction  Co. 

$1,420,356.00 

8. 

W.  R.  Thomason,  Inc. 

$1,473,852.00 

9. 

United  Engineers,  Inc. 

$1,528,815.00 

Construction  Budget: 

$950,000.00 

21 . Agreement  with  Hogan  and  Hartson. 

Resolution  approving  Modification  No.  8 to  Aggreement 
with  Hogan  and  Hartson,  to  extend  term  of  agreement  for 
one  year  to  July  1,  1983. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

23 . Award  of  Contrct  No.  1452 

480V  Service  to  FAA  19L  Middle  Marker. 


Resolution  awarding  Contract  No.  1452  to  Twisselman 
Electric,  115  Stadler  Drive,  Woodside,  California  94062 
in  the  amount  of  $19,975.00. 

The  purpose  of  this  contract  is  to  replace  the  existing 
deteriorated  4160  Volt  feeder  to  the  FAA  19L  Middle 
Marker  and  Shell  Dock  with  a new  480  Volt  service  from 
the  Water  Quality  Control  Plant. 

Bids  received  on  June  2,  1982: 

1.  Twisselman  Electric  $19,975.00 

2.  Monarch  Electric  Co.  $25,350.00 


Construction  time  is  90  calendar  days. 
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CONSENT  CALENDAR  (continued) 


23.  Statistical  Adjustments  Under  the  New  Lease  and  Use 
Agreement . 

Resolution  adopting,  for  1981-82  billing  purposes  only, 
certain  adjustments  to  the  1980-81  passenger  enplane- 
ment  and  deplanement  statistics,  pursuant  to  Section 
101. W of  the  new  airline-airport  Lease  and  Use 
Agreement . 

24 . Japan  Air  Lines  Rental  Credit  - $5,943.36 

Resolution  approving  rental  credit  of  $5,943.36  to 
reimburse  Japan  AirLines  for  corrective  site  work  which 
would  normally  have  been  done  by  City  maintenance 
forces . 


I.  COMMUNICATIONS 


J.  CLOSED  SESSION 


K.  ADJOURNMENT 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  July  6,  1982 
ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  SPECIAL  ITEMS 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  COMMUNICATIONS 

I.  CLOSED  SESSION 

J.  ADJOURNMENT 
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AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  July  6,  1982 

A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 

C.  SPECIAL  ITEMS: 

1.  Resolution  of  Appreciation  - James  Owens  Retirement. 

2.  Resolution  of  Appreciation  - Joan  Owens  Retirement. 

D.  DIRECTOR'S  REPORTS: 

3.  . J-Park  Ticket  Analysis  - Verbal  Report 

4.  Skycaps  - Verbal  Report 

5 . Airport  Parking  Revenue  Control  Update 

Director's  Report  on  the  progress  being  made  in  addressing  the 
parking  revenue  control  problems  identified  in  the  CERAND  Report 
and  in  researching  the  best  permanent  revenue  control  system  for 
the  SFIA  parking  facilities. 

6.  Update  on  Valet  Parking  Service 

This  is  staff's  monthly  update  report  on  valet  service  as 
requested  by  the  Commission. 

7 . Airport  Travel  Agency 

Memorandum  regarding  economic  viability  of  and  alternatives  to 
an  on-Airport  Travel  Agency. 

8 . Soaps  and  Lotions  Cart 

Memorandum  regarding  history  of  existing  Soaps  and  Lotions 
concession  with  alternatives  for  future  action. 

9 . Annual  Passenger  Survey 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 
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F.  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATIONAL  DECISIONS: 


10.  Award  of  Contract  No.  1462,  Concrete  Divider  Barrier  at  East 
Underpass  - $24,350.00. 

Resolution  awarding  Contract  1462  to  Modern  Alloys,  Inc.,  Box 
158,  San  Ramon,  CA  94583  for  $24,350. 

Three  bids  were  received  June  21,  1982  as  follows: 


Contractor 


Amount  Bid 


1.  Modern  Alloys  Inc. 

2.  Piombo  Corp. 

3.  W.A.  Smith  Cont. 


$24,350.00 

$29,800.00 

$32,245.00 


Construction  time  is  30  calendar  days. 


11  Award  of  Contract  No.  1466  - $17,820 
. Asphalt  Paving  for  Firehouse  No.  2 

Resolution  awarding  Contract  No.  1466,  Asphalt  Paving  for 
Firehouse  No.  2,  to  The  Lowrie  Paving  Company,  Inc.,  1321  Lowrie 
Avenue,  P.O.  Box  2465,  South  San  Francisco,  California  94080,  in 
the  amount  of  $17,820. 

Bids  received  on  June  23,  1982: 


1.  The  Lowrie  Paving  Company,  Inc. 

2.  O.C.  Jones  & Sons 

3.  Fisk  Firenze  & McLean,  Inc. 

4.  Piombo  Corporation 

Construction  time  is  14  calendar  days. 


12.  Professional  Services  Agreement  with  Towill,  Inc 

Resolution  approving  Professional  Services  Agreement  with 
Towill,  Inc.  to  update  Base  Drawings  for  utility  maps  of  San 
Francisco  International  Airport  at  a fee  of  $57,600.00. 


13 .  Modification  No.  2 to  Professional  Services  Agreement, 

Crothall  Systems  West  - $3,476.00 

To  add  P.S.A.  Boarding  Area  "C"  ($900.00)  and  in  addition  to  add 
Airborne  Freight  Building  and  Pan  American  Buildings  ($2,567.00) 
to  the  E.P.I.X.,  Inventory  and  Equipment  System.  Total  Cost: 
$3,476.00 


14 .  Request  to  Replace  Retiring  Employees  Immediately 

Resolution  to  authorize  that  the  Mayor  be  requested  to  recommend 
to  the  Board  of  Supervisors  a supplemental  appropriation  of 
$74,990.37  from  the  Unreserved  Fund  Balance  for  the  purpose  of 
authorizing  immediate  replacement  of  the  Deputy  Director, 
Planning  and  Development  and  the  Principal  Engineer. 


Bid  Amount 

$17,820.00 

$20,585.00 

$20,630.00 

$21,517,00 
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15. 


West  of  Bayshore  Property 


Resolution  finding  that  94  acre  portion  of  property  West  of 
Bayshore  can  no  longer  be  advantageously  used  by  the  Airports 
Commission  and  consenting  to  its  transfer  to  the  City's  Real 
Estate  Department. 


16 . Authorization  to  Bid:  Principal  Concession  Lease  and 

Agreement  for  Retail  Sales  in  the  Central  Terminal  Building 

Resolution  approving  specifications  for  a Central  Terminal 
Principal  Concession  Lease  and  Agreement  for  Retail  Sales. 

17 . Authorization  to  Bid:  Duty  Free/In-Bond  Merchandize  Sales  Lease 

Resolution  approving  specifications  for  a Central  Terminal  Duty 
Free/In-Bond  Merchandize  Sales  lease. 

18.  Authorization  to  Bid:  Foreign  Currency  Exchange  Lease 

Resolution  approving  specifications  for  a Central  Terminal 
Foreign  Currency  Exchange  lease. 

19 . Revised  Five  Year  Capital  Projects  Plan 

Resolution  approving  the  revised  Five-Year  Capital  Projects  Plan 
dated  June  24,  1982. 

20 . Airport  Community  Roundtable  Consultant 

Resolution  for  the  Airports  Commission  to  share  in  expense  of  a 
part-time  outside  consultant  to  the  Airport  Community/Roundtable. 

21.  Collection  Policy  for  Delinquent  Accounts 

Resolution  approving  Collection  Policy  to  impose  a finance 
charge  if  payment  or  report  from  Airport  tenant  is  not  received 
by  due  date. 

22.  Resolutions  of  Appreciation  for  Retiring  Employees 
George  Carroll 

Gordon  Watkins 
Patrick  Higgins 
Giobatta  Cavo 

CONSENT  CALENDAR  OF  ROUTING  ADMINISTRATIVE  MATTERS: 


23.  Ratification  of  "Declaration  of  Emergency"  Water  Line  Failure  - 
$75,000.00 
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24 . Tenant  Improvement:  PSA  Gate  38A,  Jet  Bridge  Relocation, 

Gateroom  Carpet  Installation  and  Signage  T-2660,  $30/000  - No 
Cost  to  Airport 

Resolution  approving  the  plans  and  specifications  submitted  by 
Pacific  Southwest  Airlines  for  the  relocation  of  an  existing  jet 
bridge  from  Gate  38  to  Gate  38A,  and  installation  of  carpeting 
and  signage.  No  cost  to  Airport. 


H.  COMMUNICATIONS: 


I.  CLOSED  SESSION: 

J.  ADJOURNMENT: 
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Tuesday,  July  20,  1982 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 
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San  Francisco  International  Airport 
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AIRPORTS  COMMISSION 
CALENDAR 

Tuesday,  July  20,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATION  DECISIONS 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  COMMUNICATIONS 

J.  CLOSED  SESSION 

K . ADJOURNMENT 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  July  20,  1982 


A.  CALL  TO  ORDER: 

B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 


Regular  meeting  of 
June  1,  1982. 


D.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of 

Resolution  82-0179 
authorizing  settlement  of 
litigated  claim  at  the 
meeting  of  July  6,  1982. 


E.  DIRECTOR'S  REPORTS: 

1.  Central  Terminal  Lockers  - Written  Report 

Report  outlining  locker  locations  and  the  potential  for  use  in 
the  Central  Terminal. 


2.  Availability  of  Central  Terminal  Storage  Space  - Written  Report 

Report  detailing  the  availability  and  potential  of  unused  space 
in  the  Central  Terminal  and  the  interterminal  connectors. 


3 .  Lease  and  Permit  Rights  of  Bank  of  America  at  SFIA  - Written 
Report 

Report  outlining:  Bank  of  America's  lease  and  permit  history  at 

SFIA,  and  its  existing  legal  rights,  duties  and  locations; 
various  federal  and  state  operating  constraints  relative  to 
banks  and  savings  and  loans;  the  viability  of  bidding  publicly 
on-Airport  banking  privileges. 


4 .  Results  of  Variance  Hearing 


5 .  Noise  Contours 


6.  Custodial  Services 


Monthly  update 
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F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICY  OR  OPERATION  DECISIONS: 

7 .  South  Terminal  Modernization  Program-Approval  of  Master  Plan, 
Budget,  and  Schedule. 

In  accordance  with  the  approved  reduction  in  scope  of  work  for 
the  South  Terminal  Modernization  Program,  Howard  Friedman,  the 
staff,  and  the  airlines  have  developed  a revised  Master  Plan, 
Master  Budget,  and  Master  Schedule.  A draft  of  these  documents 
will  be  presented  to  the  Commission  for  review  and  approval. 


8 .  Professional  Services  Agreement  with  Towill,  Inc. 

Resolution  approving  Professional  Services  Agreement  with 
Towill,  Inc.  to  update  Base  Drawings  for  utility  maps  of  San 
Francisco  International  Airport  at  a fee  of  $57,600.00. 


9 .  Professional  Services  Agreement  with  Robert  B.  Wong,  A. I. A., 
Architect— Award  of  Contract,  $29,800 

Resolution  awarding  contract  to  Robert  B.  Wong,  A. I. A., 
Architect  to  provide  professional  services  for  the  construction 
of  finished  spaces  for  the  U.S.O.,  Military  Services  Agencies, 
Airport  Community  Affairs  Offices,  Landside  Operations  offices. 
Game  Room,  and  Passenger  Services  Center. 


10 .  Modification  of  Lease  --  Insurance  Services  Lease 

Resolution  approving  modification  of  Mercury  International  Sales 
and  Services  lease  for  Insurance  services  and  authorizing  a 
rental  credit  for  an  amount  not  to  exceed  $12,000.00. 


11.  Authorization  to  Bid:  Foreign  Currency  Exchange  Lease 

Resolution  recommending  leasehold  specifications  and 
authorization  to  bid  concession  agreement  for  Central  Terminal 
foreign  currency  exchange  lease. 


12 .  Authorization  to  Bid:  Duty  Free/In-Bond  Merchandise  Lease 

Resolution  recommending  leasehold  specifications  and 
authorization  to  bid  concession  agreement  for  Central  Terminal 
duty  free/in-bond  merchandise  lease. 
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13. 


Bid  Call:  Contract  No.  1461 

Wood  Lockers  for  Firehouse  No.  1 


Resolution  approving  the  final  plans  and  specifications,  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1461,  Wood  Lockers  for  Firehouse  No.  1. 

The  work  consists  of  building  and  installing  new  wood  lockers 
for  new  Firehouse  No.  1 building. 

Total  contract  time  if  sixty  (60)  calendar  days. 


14 .  Bid  Call:  Airport  Contract  No,  1465 

Shuttle  Bus  Maintenance  Building 

Resolution  approving  the  final  drawings  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1455,  Shuttle  Bus  Maintenance  Building. 


15.  Bid  Call:  Contract  No.  1465 

Integrated  Alarm  System  - North  Connector  Communications  Center 

Resolution  approving  the  final  plans  and  specifications  and 
authorizing  the  Director  of  Airports  to  call  for  bids  for 
Airport  Contract  No.  1465,  Integrated  Alarm  System,  North 
Connector  Communications  Center. 

The  purpose  of  this  contract  is  to  furnish  and  install  a 
micro-processor  software-based  alarm  detection  and  reporting 
system,  modify  existing  alarm  systems,  and  provide  all 
interconnecting  wiring  for  a complete  operational  system. 

Construction  time  is  105  calendar  days. 

This  project  is  part  of  the  M & R Program. 


16.  Supplemental  Appropriation  - Supervisory  Differential  Adjustment 

Resolution  requesting  a supplemental  appropriation  to  fund 
supervisory  differential  adjustment  resulting  from  amendment  of 
1981-1982  Annual  Salary  Standardization  Ordinance. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

17  Declaration  of  Emergency- -Removal  of  PCB  Contaminated  Material 
at  Central  Terminal 


On  July  8,  1982,  workmen  discovered  PCB  material  underneath  the 
Central  Terminal  Building.  Work  at  the  Central  Terminal  is 
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Declaration  of  Emergency  (continued) 

stopped  until  the  area  is  decontaminated.  An  emergency  was 
declared  so  that  IT  Corporation,  a licensed  contractor  for 
removal  of  PCB,  can  immediately  remove  the  hazardous  material. 
Estimated  cost  for  this  work  is  $25,000  maximum. 

18 . Resolution  of  Appreciation  for  Lawrence  Tuvo,  a Retiring  Employee 

19 . West  of  Bayshore 

Amendment  to  prior  resolution  adopted  July  6,  1982. 

I.  COMMUNICATIONS: 

J.  CLOSED  SESSION: 

K.  ADJOURNMENT: 
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AIRPORTS  COMMISSION 


CALENDAR 
August  3,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of 

resolutions  82-0193 
approving  settlement  of 
litigated  claim;  and 
82-0194  authorizing 
immediate  filling  of 
Deputy  Director, 

Planning  and  Development 
and  Principal  Engineer 
positions  subject  to 
approval  by  Board  of 
Supervisors . 


D.  SPECIAL  ITEM: 

1.  Resolution  of  Appreciation  - Robert  G.  Lee 


E.  DIRECTOR'S  REPORTS: 

2.  J-PARK  - Verbal 


3.  California  Public  Utilities  Commission  Licensing  Policy 

A draft  resolution  is  attached  requesting  the  California 
Public  Utilities  Commission  to  refrain  from  licensing  any 
additional  carriers  to  provide  passenger  service  between 
San  Francisco  and  the  Airport. 


4.  Airport  Parking  Facilities  - Revenue  Control 

Director's  report  on  the  S.F.I.A.  Parking  Facilities 
Revenue  Control  Improvement  Program. 


5.  Recommendations  on  Parking  Revenue  Control  System  and 
Consultant 


Report  on  staff  findings  regarding  parking  revenue  control 
leading  to  a recommendation  for  a fully  automated  parking 
revenue  control  system.  Also,  a recommendation  to  retain 
Cerand  and  Company  for  Phase  II  of  their  contract. 
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F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATION  DECISIONS: 


6.  Travel/Inspection  of  Out-of-state  Airport  Parking  Revenue 
Control  Systems,  SFIA 

To  have  one  staff  member  visit  out-of-state  airports 
similar  in  size  and  operation  to  SFIA  for  the  purpose  of 
inspecting  computerized  garage  revenue  control  systems,  and 
to  find  out  how  the  different  systems  work  at  each  of  the 
airports.  The  staff  member  will  also  be  looking  at 
signing,  transportation,  operations,  and  information, 
service  programs. 


7.  Attendance  at  AOCI  Conference 

Resolution  authorizing  one  Airports  Commission  staff  member 
to  attend  the  AOCI  Conference  to  be  held  in  Philadelphia, 
Pennsylvania,  October  10-15,  1982. 


8.  Approval  of  Leasehold  Term 

Principal  Concession  and  Duty  Free  Leases 

Resolution  authorizing  a change  in  the  commencement  of  the 
lease  term  in  the  Principal  Concession  Lease  and  Agreement 
and  the  Duty  Free/In/Bond  Merchandise  Lease. 


9.  Approval  of  Lease  - 
U.S.  Postal  Service 


Resolution  approving  lease  to  U.S.  Postal  Service  for 
automated  postal  center  in  North  Terminal  and  approving 
installation,  plans  and  specifications. 


10.  Three  resolutions  approving  Type  II  Contract  Modifications 

for  three  Central  Terminal  Complex  Contracts,  1200B(3), 

1200B  (4) , and  1220,  to: 

a)  increase  scope  of  work  in  accordance  with  the  new 
Lease  and  Use  Agreement  (add  walls  for  higher  rental 
rates)  --  $195,602. 

b)  include  first  phase  of  the  work  for  upper  floors 
remodeling  as  previously  approved  by  Commission  -- 
$100,097. 

c)  construct  baggage  conveyor  tunnel  for  airlines  (to  be 
reimbursed  by  airlines)  --  $55,454. 

d)  add  fire  protection  work  as  requested  by  new  Fire 

Marshall  --  $34,000.  - 

e)  revise  structural  steel  framing  due  to  Gensler's 
errors  and  omissions  --  $27,524  to  be  paid  by  Gensler, 
$86,500  to  be  paid  by  the  Airport. 

Approved  funds  are  available  from  the  amounts  set  aside  for  Type 
II  Modifications  and  from  the  amount  previously  transferred  by 
Commission  Resolution  No.  82-0156. 
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POL.  OP 


(Continued) 


11.  Airport  Development  Aid  Program  (ADAP-13) 

Project  Application  for$4;7Milllon 

Resolution  approving  the  submission  of  Project  Application 
for  ADAP  funds  of  $4.7  Million,  and  requesting  Board  of 
Supervisors  authorization  to  file  Project  Application  and 
accept  the  resulting  grant  offer. 


12.  Professional  Services  Contract  with  I ;P;  Sharp  Associates, 
Inc. 

Resolution  authorizing  the  extension  of  the  contract  with 
I. P.  Sharp  Associates,  Inc0,  for  professional  services  and 
time-sharing  for  one  year  at  a total  cost  not  to  exceed 
$35,000. 


13.  Modification  No . 3 to  Professional  Services  Agreement  with 
Crothall  Systems  West  -$17,856 

To  continue  the  Consultant's  Trained  Specialist  for  an 
additional  six  (6)  months  (September  8,  1982  to  March  7, 
1983)  to  give  continuing  administrative  and  supervisory 
support  to  the  Preventive  Maintenance  Program,  inventory 
and  Equipment  System. 

Total  Cost:  $17,856.00. 


14 .  Request  Authorization  to  Spend  Remainder  of  Funds  Allocated 
for  Mid-Management  Training 

Request  authorization  to  spend  remaining  $1500.00  allocated 
to  contract  with  Robert  F.  Hicks,  Ph.D.,  for  a follow-up 
session  with  mid-managers  who  attended  training  program 
entitled  "Motivation  and  Management". 


15.  United  Air  Lines  Employee  Open  House  - 
Waiving  Landing  Fees 

Aircraft  flying  in  specifically  to  be  on  display  at  the 
United  Airlines  Open  House  be  excused  from  paying  landing 
fees  for  this  event. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


16 .  PSA  - Rental  Credit 

Resolution  approving  rental  credit  to  PSA  for  work  required 
to  repair  Airport  sewer  line  at  Gate  38. 


17.  Tenant  Improvement  - Elson's  Personalizing  Shop  -North 
Terminal 


Resolution  approving  rental  credit  to  Elson's  for 
installation  of  transformer  in  order  to  have  usable 
electrical  power  in  Personalizing  Shop. 
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18.  Tenant  improvement  - 

United  Airlines  Maintenance  and  Operations  Center 

Improvements  to  Ventilation  System 

Metal  Spray  Room  - Bldg ; 84  * • T«-2"667  * $35,000. 

Resolution  approving  the  plans  and  specifications  by  United 
Airlines  Maintenance  and  Operations  Center  Ventilation 
Improvements  - Metal  Spray  Room.  No  rental  credit. 

H.  COMMUNICATIONS: 

I.  TRAILING  CALENDAR: 

19.  Soaps  and  Lotions  Cart  - September  7,  1982 

20.  Valet  - September  7,  1982 

21.  Variance  Action  Plan  - September  7,  1982 

22.  Banking  Services  - September  7,  1982 

23.  Foreign  Exchange  - September  7,  1982 

24.  Central  Terminal  Lockers  - September  7,  1982 

25.  Telephone  System  - September  7,  1982 

26.  J-Park  - September  7,  1982 

27.  Passenger  Information  - September  21,  1982 

28.  Travel  Agencies  - October  19,  1982 

29.  Map  Box  - December  7,  1982. 

J.  CLOSED  SESSION: 

K.  ADJOURNMENT: 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  August  17,  1982 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR 
OPERATIONAL  DECISIONS 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  PUBLIC  HEARING 

I.  COMMUNICATIONS 

J.  TRAILING  CALENDAR 

K.  CLOSED  SESSION 

L.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  August  17,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of 

June  15,  1982 


D.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of 

Resolution  82-0212  approv- 
ing the  appointment  of  Ken 
Hammon  to  the  position  of 
Deputy  Director  of  Airports, 
Business  £ Finance;  and 
Resolution  82-0213  requesting 
the  California  Transportation 
Commission  to  retain  the  1-380 
project  in  the  five  year  State 
Transportation  Improvement 
Program. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL 
DECISIONS: 

1.  Issuance  of  Airport  Revenue  Bonds,  Series  C 

$110,0  00  ;wo 

Third  supplemental  resolution  authorizing  the 
issuance  of  $110,000,000  principal  amount  of 
San  Francisco  International  Airport  Revenue  Bonds, 
Series  C. 


2 . Official  Notice  of  Sale,  Bid  Form  and  Official 
Statement  in  Connection  with  San  Francisco 
International  Airport  Revenue  Bonds,  Series  C. 
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POL  OP  (continued) 


3 . $26,415,000  Reimbursement  to  Airlines 

Resolution  authorizing  a $26,415,000  supplemental 
appropriation  to  the  Airport  Operating  Fund  for  the 
purpose  of  making  reimbursement  to  the  airlines,  per 
the  terms  of  the  tentative  new  Settlement  Agreement. 


4 .  Modification  No.  1 of  Lease  and  Agreement  to 
Termination  - Airport  Florist  Shop 

Resolution  between  Albert  J.  Boragno  and  City 
approving  Modification  No.  1 of  Flower  Shop  lease 
and  Agreement  of  Termination. 


5 .  Second  Modification  of  Lease  - 
Barber  Shop 

Resolution  approving  second  modification  of  existing 
Barber  Shop  Lease  with  Joseph  J.  Dias. 


6 . Second  Modification  of  Lease  - 
Skyline  Candy  Shop 

Resolution  approving  second  modification  of  existing 
Central  and  South  Terminal  Skyline  Candy  Shop  Lease. 

7 . Commend  Airlines  and  Air  Transport  Association  (ATA) 
for  Reduction  of  Noise  Impact  Area 

Since  the  adoption  of  ANMAP,  April  7,  1981,  there 
has  been  a 48%  reduction  in  the  number  of  homes 
impacted  at  65  dB  and  above.  The  Airlines  and  the 
representatives  of  the  Air  Transport  Association 
have  contributed  greatly  in  achieving  these  results. 
These  two  resolutions  commend  them  for  their  efforts. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

8 .  Settlement  of  Claims  Not  Exceeding  $2,500.00 

Resolution  approving  settlement  and  compromise  of 
claims  by  the  Director  of  Airports,  with  the  approval 
of  the  City  Attorney,  during  the  period  February  to 
June,  1982.  Total  of  claims:  $3,026.75. 


H.  PUBLIC  HEARING: 

9 .  Fiscal  Year  1982/83  Terminal  Rental  and  Landing 
Fee  Rates 


Resolution  authorizing  the  approval  of  Fiscal  Year 
1982/83  Terminal  Rental  and  Landing  Fee  Rates 
authorizing  a $5,130,000  supplemental  appropriation 
from  unappropriated  surplus  to  the  Airport  Operating 
‘Fund,  as  required  by  the  new  Lease  and  Use  Agreement. 
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I.  COMMUNICATIONS: 


J.  TRAILING  CALENDAR: 

10.  Soaps  and  Lotions  Cart  - September  7,  1982 

11.  Valet  - September  7,  1982 

12.  Variance  Action  Plan  - September  7,  1982 

13.  Banking  Services  - September  7,  1982 

14.  Foreign  Exchange  - September  7,  1982 

15.  Central  Terminal  Lockers  - September  7,  1982 

16.  Telephone  System  - September  7,  1982 

17.  J-Park  - September  7,  1982 

18.  Passenger  Information  - September  21,  1982 

19.  Travel  Agencies  - October  19,  1982 

20.  Map  Box  - December  7,  1982 

K.  CLOSED  SESSION: 

L.  ADJOURNMENT: 


Calendar 
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CALENDAR 


Tuesday,  September  7,  1982 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B . ROLL  CALL 

C.  SPECIAL  ITEMS 

D.  DIRECTOR'S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL 
DECISIONS 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  COMMUNICATIONS 

I . TRAILING  CALENDAR 

J.  CLOSED  SESSION 

K . ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  September  7,  1982 
ORDER  OF  BUSINESS 


A. 

CALL 

TO 

ORDER 

B. 

ROLL 

CALL: 

C. 

SPECIAL 

ITEMS; 

1.  Election  of  S.F.  Airports  Commission  Officers 

2 . Resolution  of  Appreciation  - Emmett  Smith,  Assistant  Deputy 
Director  of  Business  and  Finance,  San  Francisco  Internation- 
al Airport. 

D.  DIRECTOR'S  REPORTS: 

3 . Cable  Car  Message  Sign 

Report  indicating  the  present  status  of  Cable  Car  Message 
Sign  and  proposed  alternatives. 

4 . Update  on  Valet  Parking  Service 

This  is  staff's  report  covering  the  3-month  period  from  May 
to  July  1982  on  valet  parking  service  as  requested  by  the 
Commission . 

5 . Central  Terminal  Lockers 

Report  outlining  the  need  and  use  of  lockers  especially  as 
pertains  to  the  locker  location  in  the  vicinity  of  gates  on 
Boarding  Area  D. 

6 . Public  Telephones  Installation  in  Central  Terminal 

Report  reviewing  the  number  and  scope  of  public  telephone 
service  in  the  Central  Terminal. 

7 . Airport  Medical  Clinic  Options 

Report  detailing  lease  and  site  options  for  an  Airport  Medi- 
cal Clinic. 

E.  ITEMS  INITIATED  BY  COMMISSIONERS: 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 

8 . Professional  Services  Contract  with  I.P.  Sharp  Associates,  Inc. 

Resolution  authorizing  a one-year  extension  of  the  contract 
with  I.P.  Sharp  for  professional  services  and  time-sharing  at 
a total  cost  not  to  exceed  $30,000. 

9 . Professional  Services  Agreement,  Dieter  C.  Rapp,  Interior 
Planting  Consultant  - Modification  No.  2 - $43,100.00 


Resolution  approving  Modification  No.  2 to  the  Professional 
Services  Agreement  between  the  City  and  Dieter  C.  Rapp, 
Interior  Planting  Consultant,  dated  June  3,  1980.  Modifica- 
tion No.  2 essentially  continues  the  present  agreement  until 
September  30,  1983,  at  a cost  not  to  exceed  $43,100.00. 
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10.  Professional  Audit  Services  Contract  - Morris,  Davis  & Company 
$40,000 

Resolution  approving  professional  services  agreement  with 
Morris,  Davis  & Co.,  to  perform  audits  of  concessions,  leases 
and  contracts  at  a cost  not  to  exceed  $40,000.00. 

11 . Resolution  Approving  Lease  Specifications  and  Authorizing  Invi- 
tation for  Bid  for  Video  Game  Room 

Resolution  approving  lease  specifications  for  an  Electronic 
Entertainment  Center/Video  Game  Room  in  the  Central  Terminal 
South  Connector  and  authorizing  Director  to  invite  bids  for 
said  concession. 

12 . Resolution  Approving  Lease  Specifications  and  Authorizing  Invi- 
tation for  Bid,  Soaps  and  Lotions  Cart 

Resolution  approving  lease  specifications  for  a Soaps  and 
Lotions  Cart  in  the  South  Terminal  building  and  authorizing 
Director  to  invite  bids  for  said  concession. 

13 . Approval  of  Schematic  Design  - North  Terminal  Sunglasses  Kiosk 

Resolution  approving  schematic  design  of  North  Terminal  Sun- 
glasses Kiosk. 

14 . Police  Disability 

Resolution  authorizing  disability  benefits  for  Airport  Police 
Officers . 

15.  'Construction  Management  Consultants  Contract  Modification  No.  12 

Proposed  extension  of  CMC  (Construction  Management  Consultants, 
Professional  Services  Contract  to  October  31,  1983  and  approv- 
ing a budget  of  $35,000.00. 

16 . Contract  1200B(4)  - Central  Terminal  Modernization  - Correction 
of  Deficiencies  in  Existing  Structure 

Resolution  approving  a Type  II  Modification  to  Contract  1200B 
(4) , Central  Terminal  Modernization,  for  correction  of  previ- 
ously unknown  discrepancies  in  the  existing  steel  frame,  as 
described  in  memorandum  to  Commission  dated  August  23,  1982. 
Total  amount  not  to  exceed  $126,345.00. 

17 . Transfer  of  Funds  from  Contract  1424,  Communications  System 


Modernization , 

to  Contract  1200B(3),  Boarding  Area  D,  and  to 

Contract  1220, 

Terminal  Connectors;  Modification 

to  Contracts 

to  Accommodate 

New  Communication  System  - Total : 

$179,330. 

Two  resolutions,  approving  Type  II  Contract  Modifications  for 
two  Central  Terminal  Complex  Contracts,  Contract  1200B(3)  - 
Boarding  Area  D and  Contract  1220  - Terminal  Connectors,  to: 


a.  Provide  additional  communications  conduit,  high  tempera- 
ture wire,  and  alarm  cables  in  Boarding  Area  D — $60,000 
(max . ) 

b.  Revise  the  Communication  Center  and  Telephone  Rooms,  and 
provide  various  conduits,  wires,  radio  antennas,  and  other 
service  utilities  to  accommodate  the  new  communications 
and  alarm  systems — $121,780. 

Funds  for  this  work  are  available  in  the  previously  approved 
contract  14 24 -Communications  System  Modernization  project  and 
will  be  transferred  into  each  of  the  Central  Terminal  Complex 
contracts  accordingly.  Details  of  these  modifications  are 
described  in  memorandum  to  Commission  dated  August  23,  1982. 
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18 . Approval  of  Lease  Specifications  and  Authorization  to  Receive 
Bids  for  Banking  Services  Lease 

Resolution  approving  lease  specifications  and  inviting  bids 
for  a Banking  Services  lease. 

19 . Award  of  Contract  No.  1465  - Integrated  Alarm  System  - North 
Connector  Communications  Center 

Resolution  awarding  Contract  No.  1465  to  Denalect  Alarm 
Company,  P.0.  Box  5379,  1309  Pine  Street,  Walnut  Creek, 
California,  94596  in  the  amount  of  $209,700.00. 

The  purpose  of  this  contract  is  to  furnish  and  install  a micro- 
processor software-based  alarm  detection  and  reporting  system, 
modify  existing  alarm  systems,  and  provide  all  interconnecting 
wiring  for  a complete  operational  system. 

One  bid  received  on  August  23,  1982: 

1.  Denalect  Alarm  Company  $209,700.00. 

20.  Award  of  Contract  No.  1355  - Re-roofing  of  South  Terminal 
$650,665.00 

Resolution  awarding  Contract  No.  1355,  Re-roofing  of  South 
Terminal,  to  Bryant  Organization,  Inc.,  in  the  amount  of 
$650,665.00,  for  Phase  I work  to  Waterproof  the  South  Terminal 
Complex . 

Three  bids  were  received: 


1. 

Bryant  Organization,  Inc. 

$650,665.00 

2. 

Blue  Roofing  Co. 

$695,936.87 

3. 

Western  Roofing  Co. 

$775,915.00 

Approved  Budget:  $700,000.00 

21 .  World  Wildlife  Exhibition 

The  World  Wildlife  Fund  wishes  to  exhibit  wildlife  items  fre- 
quently confiscated  from  U.S.  travelers  returning  from  abroad. 
Prince  Philip  is  expected  to  conduct  a press  conference  to 
open  the  exhibition.  The  opening  is  slated  for  early  November, 
1982  . 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

22 . Statistical  Adjustments  for  1982-83  Joint  Use  Billings  Under 
New  Lease  and  Use  Agreement 

Resolution  adopting,  for  1982-83  billing  purposes  only,  certain 
adjustments  to  the  1981-82  passenger  enplanement  and  deplanement 
statistics,  pursuant  to  Section  101. W of  the  new  Airline-Airport 
Lease  and  Use  Agreement. 

23 . Supplemental  Appropriation  of  $119,753,900  from  the  Series  C 
Revenue  Bond  Fund 


Resolution  requesting  the  Mayor  to  recommend  to  the  Board  of 
Supervisors  a $119,753,900  Supplemental  Appropriation  from  the 
Airport  Series  C Revenue  Bond  Fund. 
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24 .  Award  of  Contract  No.  919A  - Reconstruction  of  Airfield 
Perimeter  Dike  to  MBM  & Daughters  - $48,750.00 

Resolution  awarding  Airport  Contract  No.  919A,  Reconstruction 
of  Airfield  Perimeter  Dike  to  MBM  and  Daughters,  P.O.  Box 
3568,  Redwood  City,  CA  94064  in  the  total  amount  of  $48,750.00. 

Contract  provides  for  the  construction  of  an  Airfield  Perimeter 
Dike  as  slope  protection  from  wave  erosion. 

Four  bids  were  received  on  August  11,  1982: 


1. 

MBM  and  Daughters 

$48,750.00 

2. 

Piombo  Corporation 

$58,250.00 

3. 

Sarott  Construction  Co. 

$58,900.00 

4 . 

Ferma  Corporation 

$62,694.00 

25 .  Tenant  Improvement:  United  Airlines  Maintenance  and  Operations 

Center  - Installation  of  In-Rack  Sprinkler  System  - T-2669  - 
$71,000 


Resolution  approving  the  plans  and  specifications  submitted  by 
United  Airlines  for  the  installation  of  In-Rack  Sprinkler  Sys- 
tem in  Warehouse  Building  68-A. 

No  rental  credit. 

26.  Tenant  Improvement:  TWA  Plot  3 - Technical  Services  Relocation 

T-2678  - $100,000.00 

Resolution  approving  the  plans  and  specifications  submitted  by 
Trans  World  Airlines,  Inc.,  for  the  relocation  of  their  Aircraft 
Technical  Support  Services  from  the  Superbay  hangar  to  their 
facilities  at  Plot  3. 

No  rental  credit. 

27 . Tenant  Improvement:  Hertz  Rent-A-Car  Alterations  to  Consumer 

Booth  - Lot  B - T-2677  - $65,000.00 

Resolution  approving  the  plans  and  specifications  submitted  by 
the  Hertz  Corporation  for  doing  alterations  to  their  customer 
service  booth  at  Lot  B. 

No  rental  credit. 

28 . Completion  of  Professional  Services  Agreement  - S.  Iyama  and 
Associates  - Contract  1022  - Pier  e.  Remodeling  for  PSA  and 
Republic  Airlines 

Proposed  resolution  accepting  architectural  and  engineering 
services  of  S.  Iyama  and  Associates  as  complete,  for  Contract 
1022,  Pier  e Remodeling  for  PSA  and  Republic  Airlines,  and 
authorizing  final  payment  of  $42,619.93  for  a total  fee  of 
$212,850.19  and  requesting  the  Controller  to  certify  a credit 
modification  of  $1,149.81. 

29 . Landing  Weights  for  Airlines'  Aircraft 

To  establish  maximum  gross  landing  weights  for  the  aircrafts 
operated  by  the  various  airlines  at  the  Airport. 

30 . Travel  AAAE  National  Airports  Conference 


Resolution  approving  attendance  by  one  Airports  Commission 
staff  member  to  the  AAAE  National  Airports  Conference  in 
Norman,  Oklahoma,  October  3-6,  1982. 
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H.  COMMUNICATIONS 

I.  TRAILING  CALENDAR: 

31.  Variance  Action  Plan  - September  21,  1982 

32.  J-Park  - September  21,  1982 

33.  Passenger  Information/Assistance  - September  21,  1982 

34.  Travel  Agencies  - October  19,  1982 

35.  Map  Box  - December  7,  1982 

J.  CLOSED  SESSION: 

K . ADJOURNMENT : 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  September  21,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  DIRECTOR'S  REPORTS 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR 
OPERATIONAL  DECISIONS 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE 
MATTERS 

I.  COMMUNICATIONS 

J.  TRAILING  CALENDAR 

K.  CLOSED  SESSION 


L.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  September  21,  1982 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of 

July  6,  1982. 


D.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of 

Resolution  82-0243  authori- 
zing a modification  for 
professional  services  of 
Farella,  Bruan  8 Martel  in 
the  amount  of  $400,000;  and 
Resolution  82-0244  authori- 
zing modification  for  pro- 
fessional services  of 
Morrison  8 Foerster  in  the 
amount  of  $190,000. 


E.  DIRECTOR’S  REPORTS: 

1 .  Approval  of  Central  Terminal  Lockers  Locations 

Report  detailing  need  for  Central  Terminal  public 
lockers  and  resolution  approving  installation  by 
American  Locker  of  three  (3)  separate  banks  in 
Central  Terminal  and  Boarding  Area  D. 


2 .  Variance  Action  Plan 

Report  provides  an  analysis , current  status  and  schedule 
of  implementation  of  CALTRANS  Variance  granted  SFIA, 

July  8,  1982. 


3 .  Telephone  Service  Communications  Center  in  the 
Central  Terminal 
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F.  ITEMS  INITIATED  BY  COMMISSIONERS: 


G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL 
DECISIONS: 

4 Recommendation  for  Change  in  Bid  Opening  times : 

1 . Duty  Free/In-Bond  Merchandize  Lease 

2 . Principal  Concession  Lease  and  Agreement-  for 
Retail  Merchandize  Sales 

Discussion  regarding  the  merits  of  changing  the  times 
for  opening  of  bids  for  the  above  concessions-  Both 
now  are  slated  to  be  opened  September  24  at  10:00  AM. 


5 .  Authorization  to  Bid: 

Foreign  Currency  Exchange  Lease 

Resolution  approving  specifications  and  authorizing 
a bid  for  a Central  Terminal  Foreign  Currency  Exchange 
Lease. 


6 .  Schematic  Design  Approval  of  Central  Terminal  Host 
Facilities 

Resolution  approving  the  schematic  designs  of  Host’s 
new  or  remodeled  Central  Terminal  and  Boarding  Area 
D facilities. 


7 .  Police  Disability 

Resolution  authorizing  disability  benefits  for  Airport 
Police  Officers. 


8 .  One  Year  Time  Extension,  Airport  Parking  Management 
Contract 

A Commission  resolution  approving  a one  year  extension 
of  the  management  contract  with  APM  to  operate  the 
Airport's  parking  facilities  from  December  1,  1982  to 
November  30,  1983.  This  is  the  second  of  four  (4) 
one-year  time  extension  options  under  Section  9 of 
the  original  contract. 


9.  Type  II  Contract  Modification,  Contract  1200BC3), 

Boarding  Area  D to  Provide  Additional  Communications 
Conduit,  High  Temperature  Wire,  and  Alarm  Cables  in 
Boarding  Area  D --  $57,550 

Funds  for  this  work  are  available  in  the  previously 
approved  Contract  1424,  Communication  System  Moderni- 
zation project  and  will  be  transferred  to  Contract 
1200BC3).  Details  of  this  modi-fcation  are  described 
in  memorandum  to  Commission  dated  August  23,  1982. 

10 .  Resolution  Approving  Type  II  Modification  to  Contract  1220 
Terminal  Connectors,  for  Installing  Windows  in  the  South 
"Connector  to  Accommodate  Occupancy  by  the  U.S.O.  - $1776~96 

Approved  funds  are  available  from  the  amounts  set  aside 
for  Type  II  Modif cations . 
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11 .  Contract  No.  1216,  Interior  Finishings  for  North  and 
South  Connectors.  Approval  of  Preliminary  Design , 

Budget  and  Bid  Call 

Resolution  approving  the  preliminary  design  and  budget 
for  Contract  1216,  Interior  Finishings  for  Terminal 
Connectors,  and  authorizing  the  Director  of  Airports 
to  call  for  bids  when  ready  and  appropriate. 

The  scope  of  the  project  provides  interior  partitioning, 
utilities,  mechanical  systems,  cabinet  work,  and  finishes 
for  U.S.O.,  military  services  facilities.  Airport 
Community  Affairs  offices,  Landside  Operations,  and 
concessions  including  game  room,  barber  shop  with 
showers,  and  passenger  service  shop. 


12 .  Award  of  Contract  No.  1461 

Wood  Lockers  for  Firehouse  No.  1 
$14,949. 0~0 

Resolution  awarding  Contract  1461,  Wood  Lockers  for 
Firehouse  No.  1 to  See  View  Inc.,  in  the  total  amount 
of  $14,949.00. 


13 .  Award  of  Contract  1465 

Integrated  Alarm  System  - North  Connector  Communications 
Center 


Resolution  awarding  Contract  No.  1465  to  Denalect  Alarm 
Company,  P.0.  Box  5379,  1309  Pine  Street,  Walnut  Creek, 
California,  94596  in  the  amount  of  $209,700.00. 

The  purpose  of  this  contract  is  to  furnish  and  install 
a microprocessor  software-based  alarm  detection  and 
reporting  system,  modify  existing  alarm  systems,  and 
provide  all  interconnecting  wiring  for  a complete 
operational  system. 

One  bid  was  received  on  August  23,  1982: 

1.  Denalect  Alarm  Company  $209,700.00 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS.:  . 

14 .  Modification  of  Professional  Services  Agreement  with 
Deloitte , Haskins  and  Sells 

Resolution  requesting  the  City  Controller  to  modify  the 
Agreement  with.  Deloitte,  Haskins  and  Sells  for  bond  issue 
auditing  services  at  an  additional  cost  not  to  exceed 
$20  ,000. 


15  Professional  Services  Agreement  with  Stevens  S Associates , 
A.I.A. , A.S.L.A.,  Landscape  Architects 

Resolution  awarding  contract  to  provide  professional 
services  for  Contract  1234,  Landscape  Garage  Perimeter. 
Stevens  S Associates  is  selected  from  the  short  list 
of  minority  design  firms  approved  by  the  Commission. 

Fee:  $27,000;  soil  investigation  and  testing:  $3,500; 
budget  for  inspection  services:  $8,000;  budget  for 
additional  services  and  reimbursement:  $1,500;  total 
amount  to  be  certified:  $40,000. 
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16 .  Tenant  Improvement: 

National  Car  Rental 

Lot  A-l  Check-In  Facility  Expansion 
T-2679  - $350,000 

Resolution  approving  the  plans  and  specifications  by 
National  Car  Rental  to  expand  their  check-in  facility. 
No  rental  credit. 


17 .  Tenant  Improvement : 

Hertz  Rent  A Car  Relocate  Dispatch  Booth,  Lot  A 
T-2682  - $30,000 

Resolution  approving  the  plans  and  specifications  by 
the  Hertz  Corporation  to  relocate  a dispatch  booth. 
No  rental  credit. 


18 .  Attendance  at  Aviation  Lighting  Seminar 

Resolution  approving  the  attendance  of  Baljit  Boparai , 
Associate  Electrical  Engineer,  at  Illuminating  Engineering 
Society  Aviation  Lighting  Seminar  to  be  held  in  Seattle, 
Washington  from  October  4 to  8 , 1982. 


19 .  Resolution  of  Appreciation  Retiring  Employee  Annie  Mae 
Leonard 


I.  COMMUNICATIONS: 


J.  TRAILING  CALENDAR: 


20. 

J-Park  - October  5 

, 1982 

21. 

Passenger  Survey  6 

Analysis 

- October  5,  1982 

22. 

Approval  of  Lease 
October  5,  1982 

& Design, 

U.S.  Postal  Service  - 

23. 

ANMAP  - October  5 , 

1982 

24. 

Follow-Up  MBO  Report  - October  5,  1982 

25. 

Travel  Agencies  - 

October  19,  1982 

26. 

Valet  Parking  - November  2 , 

1982 

27. 

Public  Telephones, 

Central 

Terminal  - November  16 

28. 

Map  Box  - December 

7,  1982 

K.  CLOSED  SESSION: 


L.  ADJOURNMENT: 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  October  5,  1982 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A . TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY,  OCTOBER  5,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR 
OPERATIONAL  DECISIONS 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  COMMUNICATIONS 

I.  TRAILING  CALENDAR 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY,  OCTOBER  5,  1982 


A.  CALL  TO  ORDER 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  meeting  of  July  20,  1982. 

D.  DIRECTOR’S  REPORTS: 

1.  J-Park  - verbal  report 

2.  Passenger  Survey  S Analysis 

3.  Management  By  Objectives  (MBO)  Annual  Report  for  Fiscal 
Year  1981-82 

Report  covers  the  Airport's  activities  and  accomplishments 
during  FY  1981-82  including  goals  and  objectives  for  FY  1982-83; 
and  a separate  report  of  the  Performance  Measurement  Assessment. 
The  MBO  report  is  a product  of  Airport's  Financial  Information 
and  Resources  Management  (FIRM)  System. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 


4.  Schematic  Design  Approval  of  Central  Terminal  Host  Facilities 

Resolution  approving  the  schematic  designs  of  Host's  new  or 
remodeled  Central  Terminal  and  Boarding  Area  D facilities. 


5.  Commend  Domestic  Airlines  for  Achieving  55%  Compliance  with 
FAR  Part  36 


Fifty-five  percent  of  domestic  aircraft  fleet  meet  compliance 
of  FAR  Part  36  Noise  Certification  standards. 


' 


POL  OP  (continued) 


6.  Approval  of  Lease: 
U.S.  Postal  Service 


Resolution  approving  lease  to  U.S.  Postal  Service  for  automated 
postal  center  in  North  Terminal  and  approving  installation, 
plans  and  specifications. 


7.  Award  of  Lease: 

Duty  Free/In-Bond  Merchandise  Sales  Concession 

Resolution  awarding  lease  of  Duty  Free/In-Bond  Merchandise 
Sales  Concession  for  Central  Terminal  to  Duty  Free  Shoppers,  Inc. 


8.  Award  of  Lease: 

Principal  Concession  Lease  and  Agreement 


Resolution  awarding  lease  of  Principal  Concession  Lease  and 
Agreement  for  retail  sales  in  Central  Terminal  to  Duty  Free 
Shoppers,  Inc. 


9.  Resolution  Amending  Soaps  8 Lotions  Cart  Lease  Specifications 

Recommendations  and  changes  to  Soaps  8 Lotions  Cart  lease 
specifications  and  resolution  approving  said  changes. 


10.  Supplemental  Appropriation  of  $800,000  for  the  Purpose  of 
Making  Payments  to  the  Airport  Revenue  Bond  Reserve  Fund 

Resolution  requesting  a $800,000  Supplemental  Appropriation 
for  the  purpose  of  making  payments  to  the  Airport  Revenue 
Bond  Reserve  Fund,  as  required  by  the  Third  Supplemental 
Master  Bond  Resolution. 


11.  Approval  of  Marriott  Corporation's  Proposal  to  Landscape 

Within  50  Foot  Slope  Easement  in  Conjunction  with  Burlingame 
Hotel  Project 

Resolution  approving  landscaping  on  City  property  to  which 
Marriott  holds  certain  easement  rights,  subject  to  agreement 
between  the  City  and  Marriott  as  to  maintenance  indemnity 
and  consideration. 


12.  Bid  Call; 

Contract  No.  1200B(5) 

Water  Display  Fountain  for  Boarding  Area  D 

Resolution  approving  bid  call  for  purchase  and  installation  of 
water  display  fountain  for  Boarding  Area  D. 


13.  Award  of  Contract  No.  1455 

Shuttle  Bus  Maintenance  Building 
$290  ,774 

Resolution  awarding  Contract  No.  1455,  Shuttle  Bus  Maintenance 
Building  to  Ccmpleat  Builders,  Ltd.,  210  Clara  Street,  San 
Francisco,  Ca  94107,  in  the  amount  of  $290,774.00  on  the  Base 
Bid  and  Alternate  "A"  only. 

Bids  received  on  September  8,  1982: 
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POL  OP  (continued) 


Company 

Base  Bid 

Extension 

Alternate 

"A" 

Alternate 

"A" 

Alternate 

"B" 

Alternate 

"C" 

1. 

Compleat  Builders,  Ltd. 

$277,054. 

13,720. 

2,664. 

5,339. 

24,573. 

2. 

Hodgson  Const. , Inc. 

344,393. 

16,341. 

2,160. 

1,328. 

17,414. 

3. 

Page  Const.  Co. 

348,330. 

14,800. 

3,960. 

2,430. 

23,400. 

4. 

Cresci  Electric,  Inc. 

384,608. 

50,000. 

6,480. 

6,729. 

19,985. 

Construction  time  is  90  calendar  days. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 

14.  Tenant  Improvement: 

Avis  Rent-A-Car  System , Inc. 

Lot  B-l  Express  Booth,  Dispatch  Booth,  and  Lighting 
T-2687  - $90,000 

Resolution  approving  the  plans  and  specifications  by  Avis  Rent-A- 
(hr  Systems  to  install  an  express  booth,  dispatch  booth  and 
lighting  in  Lot  B-l. 

No  rental  credit. 


H.  COMMUNICATIONS: 

I.  TRAILING  CALENDAR: 

15.  Travel  Agencies  - October  19,  1982. 

16.  Valet  Parking  - November  2,  1982 

17.  Public  Telephones,  Central  Terminal  - November  16,  1982 

18.  Map  Box  - December  7,  1982 

J.  CLOSED  SESSION: 


K.  ADJOURNMENT: 
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SAN  FRANCISCO 

l S ^ ^ 

AIRPORTS  COMMISSION 


CALENDAR 

uuCUMENTS  DEPT. 

Tuesday,  October  19,  1982  QCT  \ 5 1982 

SAN  FRANCISCO 

2:00  P.M.  IRWAPY 

Room  282  - City  Hall 


City  and  County  of  San  Francisco 


DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 
DR.  Z.L.  GOOSBY 
J.  EDWARD  FLEISHELL 


LOUIS  A.TURPEN 
Director  of  Airports 

San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY,  OCTOBER  19,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  SPECIAL  ITEM 

F.  DIRECTOR'S  REPORTS 

G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR 
OPERATIONAL  MATTERS 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  SPECIAL  ITEM 

J.  COMMUNICATIONS 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION. 

M . ADJOURNMENT 


AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY , OCTOBER  19 , 1982 


A.  CALL  TO  ORDER 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES:  Regular  Meeting,  AUGUST  3,  1982 


D.  ANNOUNCEMENT  BY  SECRETARY:  Unanimous  adoption  of 

Resolution  82-0279.1 
approving  the  settlement 
of  a litigated  claim. 


E.  SPECIAL  ITEM: 


1 .  Resolution  of  Appreciation  for  Silvio  Tringali,  a 
Retiring  Employee 


F.  DIRECTOR'S  REPORTS: 


2 .  Airport  Roundtable  - September  16,  1982 


3 .  Modifications  to  Parking  Fee  Structure  for  Revenue 
Control 

Report  on  proposal  to  increase  parking  revenue  control 
by  charging  a minimum  lost  ticket  fee  and  by  elimi- 
nating the  dual  rate  for  high-clearance  vehicles  and 
other  vehicles  in  the  long-term  lot. 


4 .  Commemorative  Brochure  - Central  Terminal  Opening 


G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL 
DECISIONS: 


5. 


Airport  Opposition  to  the  Plaza  Airport  Inn,  Millbrae 
California 


POL  OP  (continued) 


Resolution  expressing  opposition  to  the  proposed 
construction  of  four  additional  stories  on  top  of  the 
existing  two  story  Plaza  Airport  Inn,  Millbrae, 
California. 


6 .  Request  to  Establish  an  Additional  Airport  Police 
Captain  Position 

Request  for  an  additional  permanent  Captain's  position 
in  this  years  budget. 

The  resolution  calls  for  the  elimination  of  two  (2) 
9210  Airport  Police  Officer  positions  and  the  addition 
of  one  (1)  Airport  Police  Captain's  polition.  The 
resulting  difference  in  pay  is  a cost  saving  of 
$15,856.00. 


7 .  Resolution  Approving  a Type  II  Modification  to 

Contract  1200B(4)  Central  Terminal  Remodeling  to; 


a)  Provide  baggage  conveyor  tunnels  to 
accommodate  the  airlines  baggage  system 
layout  ($206,014.00) 

b)  Provide  an  electrical  loadcenter  to  power  the 
airlines  baggage  system  ($228,154.00) 

Costs  to  be  reimbursed  by  airlines  as  per 
Airlines/Airport  Lease  and  Use  Agreement. 

Approved  funds  are  available  from  the  amounts  set 
aside  for  Type  II  Modifications  for  Contract  1200B(4). 


8 .  Resolution  Rescinding  Prior  Lease  Modification  and 

Approving  New  Second  Modification  to  Barber  Shop  Lease 

Resolution  rescinding  prior  second  modification  to 
Barber  Shop  Lease  and  approving  new  second 
modification  to  Barber  Shop  Lease  between  Airport  and 
Joseph  J.  Dias. 


9 .  Resolution  Amending  Lease  Specifications  and  inviting 
Bids  For  Soaps  and  Lotions  Cart. 


Resolution  amending  lease  specifications  and 
authorizing  Director  to  invite  bids  for  a Soaps  and 
Lotions  Cart  in  the  South  Terminal  Building. 


10 .  Selection  of  Architectural  and  Engineering  Firms  to 
Serve  as  Consultants  for  Capital  Projects. 


Preliminary  approval  of  the  Selection  Committee's 
nomination  of  consultants  for  the  following  projects; 
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POL  OP  (continued) 


1.  South  Terminal  modernization  program  (4 
projects) . 

2.  Overlay  and  reconstruct  Runway  1L-19R. 

3.  Apron  for  Boarding  Area  A. 

4.  Overlay  and  reconstruct  Runway  1R-19L  and 
install  centerline  lighting. 

5.  Reconstruction  of  Airfield  Dikes,  Phase  II. 

6.  Reconstruct  Taxiway  L. 


Resolution  will  express  Commission's  concurrence  with 
the  Selection  Committee's  recommendations  and 
authorizes  the  Committee  to  proceed  with  the 
negotiations  and  the  development  of  contracts  for  the 
Commission's  approval. 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


11.  Declaration  of  Emergency  - Sewer 

Resolution  declaring  the  existence  of  an  emergency  in 
the  failure  of  a sewer  line  which  connects  to  the  deep 
water  outfall;  directing  the  Director  of  Airports  to 
effect  the  necessary  repairs  and  requesting  Controller 
to  certify  funds  needed  to  effect  such  repairs. 

Sewer  - $10,000 


12 .  Declaration  of  Emergency  - Pavement 

Resolution  declaring  the  existence  of  an  emergency  in 
the  failure  of  a water  line  necessitating  pavement 
repairs  at  Pier  "E";  directing  the  Director  of 
Airports  to  effect  the  necessary  pavement  repairs  and 
requesting  Controller  to  certify  funds  needed  to 
effect  such  repairs. 

Pavement  - $20,000 


13 .  Tenant  Improvement: 

UAL  Maintenance  and  Operations  Center.  Conveyor 
System  for  storage  and  retrieval. 

T-2691  - $290,000 


Resolution  approving  the  plans  and  specifications  by 
United  Airlines  Maintenance  and  Operations  Center  for 
installation  of  conveyor  system  for  storage  and 
retrieval. 


14 .  Resolution  Establishing  Succession  in  Absence  of 
Director  of  Airports 

Resolution  establishing  succession  in  absence  of 
Director  of  Airports  as  follows: 

1.  Deputy  Director,  Business  and  Finance 

2.  Administrator,  Planning  and  Construction 

3.  Deputy  Director,  Operations  and  Maintenance 
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POL  OP. 


(continued ) 


15 .  Resolution  Approving  the  Action  of  the  Director  of 

Airports  in  the  Settlement  and  Compromise  of  Claims. 


I.  SPECIAL  ITEM 


16.  Mayor  Feinstein  to  address  the  Airports  Commission  on 
the  annual  review  of  Airports'  Management  by  Objective 
(MBO)  performance  for  Fiscal  Year  1981-81. 


J.  COMMUNICATIONS: 

K.  TRAILING  CALENDAR: 

17.  Valet  Parking  - November  2,  1982 

18.  Public  Telephones,  Central  Terminal  - November  16,  1982 

19.  Map  Box  - December  7,  1982 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 
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SAN  FRANCISCO 
AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  November  2,  1982 

2:00  P.M. 

Room  282  - City  Hall 
City  and  County  of  San  Francisco 

DIANNE  FEINSTEIN,  MAYOR 

COMMISSIONERS 

MORRIS  BERNSTEIN 
President 

WILLIAM  K.  COBLENTZ 
Vice-President 
RUTH  S.  KADISH 

DR.  Z.L.  GOOSBY  -7JTS  L 

J.  EDWARD  FLEISHELL 

UCI  2 9 mz 
S^lfeiBoo 

LOUIS  A . TURPS N 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


* 


AIRPORTS  COMMISSION 


CALENDAR 


TUESDAY,  November  2,  1982 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  ANNOUNCEMENT  BY  SECRETARY 

E.  DIRECTOR'S  REPORT 

F.  ITEMS  INITIATED  BY  COMMISSIONERS 

G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS 

H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

I.  PUBLIC  HEARING 

J.  COMMUNICATIONS 

K.  TRAILING  CALENDAR 

L.  CLOSED  SESSION 

M.  ADJOURNMENT 
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AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY,  November  2,  1982 


ORDER  OF  BUSINESS 


A. 

CALL  TO  ORDER: 

B. 

ROLL  CALL: 

C. 

ADOPTION  OF  MINUTES: 

Regular  meeting  of  August  3 

1982. 

D. 

ANNOUNCEMENT  BY  SECRETARY: 

Unanimous  adoption  of 

Resolutions  82-0294  and 
82-0295  regarding  settlement 
of  litigated  claims  and 
82-0296  approving 
Modification  No.  2 to 
Professional  Services 
Agreement  with  Morrison  and 
Foerster  to  handle  Airline 
Litigation. 


E.  DIRECTOR’S  REPORT: 

1.  Update  of  Valet  Parking  Service 

This  is  staff's  report  covering  the  5 month  period  from  May  to 
September  1982  on  valet  parking  service  as  requested  by  the 
Commission. 


2.  SFIA  Parking  Revenue  Control  Improvement  Program  Update 

Update  on  recent  actions  taken  to  further  improve  Airport 
parking  revenue  control. 


F.  ITEMS  INITIATED  BY  COMMISSIONERS: 
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G.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 

3.  Airport  Contract  No.  1465  - Integrated  Alarm  System 

North  Connector  Communications  Center  Modification  No.  1 
(Debit)  $8,730.00 

Resolution  approving  and  requesting  the  Controller's 
certification  of  Debit  Modification  No.  1 in  the  amount  of 
$8,730.00.  The  contractor  for  this  work  is  Denalect  Alarm 
Company . 

This  modification  provides  for  conduit  and  wiring  for  relocation 
of  the  Public  Address  System. 


Original  Amount  of  Contract  $209,700.00 
Modification  No.  1,  Type  II  (Debit)  8,730.00 
Revised  Amount  of  Contract  $218,430.00 


4.  Resolution  Approving  Type  II  Modifications  to  Contract  12006(4) 
Central  Terminal  Remodeling  as  follows: 


1200B(4)  a.  Provide  revisions  required  to  accommodate 
airline  offices  (costs  to  be  reimbursed  by 
airlines  per  Airlines/Airport  Lease  and  Use 
Agreement). 

b.  Replacement  of  deteriorated  roofing  and 
waterproofing  membranes  not  included  in  the 
scope  of  work. 

c.  Design  change  to  the  palm  column  landscape 
elements. 


d.  Miscellaneous  scope  revisions. 

e.  Omissions  in  the  documents. 

f.  Design  error  in  the  primary  high  voltage  system 


Total  proposed  cost  1200B(4)  Items  a - f $202,198. 


Approved  funds  are  available  from  the  amounts  set  aside  for  Type 
II  Modifications  for  Contract  12006(4). 


5.  Amendment  No.  3 to  Signet  Testing  Laboratories,  Inc. 

Professional  Services  Agreement  for  Completion  of  the  Testing 
Services  for  Contract  1200B(3)  - Boarding  Area  D,  Contract 
1200B(4)  - Central  Terminal  Remodeling,  and  Contract  1220  - 
Terminal  Connectors  - Additional  Maximum  Not-To-Exceed  Fee: 
$100,000. 

Consultant  to  perform  testing  and  laboratory  work  for  precast 
concrete,  pour-in-place  concrete,  asphaltic  concrete,  soil  __ 
compaction,  fireproofing,  and  structural  steel  fabrication  and 
welding  for  completion  of  Contracts  1200B(3),  1200B(4),  and  1200. 
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POL  OP  (continued) 


6.  Bid  Call:  Airport  Contract  No.  1463 

Pavement  Repairs  At  Runway  28L  - 10R  and  Taxiways  G & L 


Resolution  approving  and  authorizing  the  Director  of  Airports  to 
call  for  bids  for  Airport  Contract  No.  1463,  Pavement  Repairs  at 
Runway  28L  - 10R  and  Taxiways  G & L 

The  work  involves  repairing  deteriorated  pavements  and 
performing  electrical  and  miscellaneous  appurtenant  work. 

Total  contract  time  is  20  calendar  days 


7.  Selection  of  Engineering  Firms  to  Serve  as  Consultants  for 
Airfield  Capital  Projects. 


Preliminary  approval  of  the  Selection  Committee's  nomination  of 
consultants  for  the  following  projects: 

1.  Overlay  and  reconstruct  Runway  1L/19R. 

2.  Boarding  Area  A Aprons. 

3.  Overlay  and  Reconstruct  Runway  1R/19L  and  install 
Centerline  Lighting. 

4.  Reconstruct  Airfield  Dikes,  Phase  II. 

5.  Reconstruct  Taxiway  L. 


Resolution  will  express  Commission's  concurrence  with  the 
Selection  Committee's  recommendations  and  authorizes  the 
Committee  to  proceed  with  negotiations  and  the  development  of 
contracts  for  the  Commission's  approval. 


8.  SFAIC  Financing  for  Boarding  Area  D Tenant 


Resolution  increasing  from  $11  million  to  $18  million  the  amount 
of  SFAIC  financing  authorized  by  Commission  Resolution  No. 
82-0075. 


9.  Resolution  Awarding  Lease  - North  Terminal  Game  Room 


Resolution  awarding  lease  of  North  Terminal  Game  Room  concession 
to  Atari  Inc. 


10.  Resolution  Awarding  Lease  - Central  Terminal  Principal 
Concessionaire 


Resolution  rescinding  Resolution  No.  82-0270  adopted  10-5-82  and 
awarding  the  Central  Terminal  Principal  Concessionaire  Lease  and 
Agreement  for  Rental  Merchandising  Sales  to  Duty  Free  Shoppers 
N.V. 
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G.  POL  OP  (continued) 


11.  Resolution  Awarding  Lease  - Central  Terminal  Game  Room 

Resolution  awarding  lease  of  Central  Terminal  Game  Room 
concession  to  Atari  Inc. 


12.  Commemorative  Publication  for  the  Dedication  of  the  Central 
Terminal  Opening,  1983 


H.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


13.  United  Airlines  Rent  Credit  - $86,973.14 


Resolution  approving  a rent  credit  of  $86,973.14  to  United 
Airlines  for  certain  North  Terminal  construction  work  performed 
by  United  for  the  City's  benefit. 


14.  Declaration  of  Emergency  - Removal  of  Asbestos  Material  From 

Central  Terminal  Steam  Lines.  Cost  For  This  Work  Not-To-Exceed 
$40,000. 


Asbestos  insulation  on  abandoned  steam  lines  is  present  in  areas 
throughout  Central  Terminal  and  is  a hazard  to  workmen.  An 
emergency  was  declared  so  that  IT  Corporation,  a contractor 
licensed  to  handle  asbestos,  could  immediately  remove  this 
hazardous  material. 


15.  Declaration  of  Emergency  - Compressor  Failure 


Resolution  declaring  the  existence  of  an  emergency  in  the 
failure  of  a compressor  on  the  air  conditioning  system  at 
Rotunda  "A";  directing  the  Director  of  Airports  to  effect  the 
necessary  repairs  and  requesting  the  Controller  to  certify  funds 
needed  to  effect  such  repairs.  $21,000 


I.  PUBLIC  HEARING: 

16.  Modifications  to  Parking  Fee  Structure  for  Revenue  Control 


Public  hearing  to  increase  parking  revenue  control  by  charging  a 
minimum  lost  ticket  fee  and  by  eliminating  the  dual  rate  for 
high-clearance  vehicles  and  other  vehicles  in  the  Long-Term  Lot. 


J.  COMMUNICATIONS: 


K.  TRAILING  CALENDAR: 

17.  Travel  Agencies  - November  16,  1982 

18.  Public  Telephones,  Central  Terminal  - November  16,  1982. 

19.  Variance  Action  Plan  - December  7,  1982. 
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AIRPORTS  COMMISSION 


CALENDAR 

Tuesday,  November  16,  1982 
ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER 

B.  ROLL  CALL 

C.  ADOPTION  OF  MINUTES 

D.  DIRECTOR’S  REPORTS 

E.  ITEMS  INITIATED  BY  COMMISSIONERS 

F-  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR 
OPERATIONAL  DECISIONS 

G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS 

H.  COMMUNICATIONS 

I.  TRAILING  CALENDAR 

J.  CLOSED  SESSION 

K.  ADJOURNMENT 


' I 
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AIRPORTS  COMMISSION 


CALENDAR 


Tuesday,  November  16,  1982 


ORDER  OF  BUSINESS 


A.  CALL  TO  ORDER: 


B.  ROLL  CALL: 


C.  ADOPTION  OF  MINUTES: 


Regular  meeting  of  August  17 
and  Special  Meeting  of  August 
25,  1982. 


D.  DIRECTOR'S  REPORTS: 

1.  Status  on  Construction  of  Central  Terminal  - 
verbal  report. 

2.  "New"  Cable  Car  Message  Sign 

Report  on  the  progress  of  the  proposed  "new"  Cable  Car  Message 
sign. 

3.  Central  Terminal  Public  Telephone  Service 

Report  outlining  scope  of  service  and  number  of  telephones  in 
Central  Terminal  Building. 


E.  ITEMS  INITIATED  BY  COMMISSIONERS: 


F.  AGENDA  ITEMS  INVOLVING  MAJOR  POLICIES  OR  OPERATIONAL  DECISIONS: 


4.  Award  contract  to  Landrum  and  Brown  to  perform  management  audit 
of  the  Airport  as  a follow-up  to  their  1979  audit  at  a cost  not 
to  exceed  $10,000. 


5.  Rond  Tnjstpp  and  Psiy.ion  Agent  Fees 

Resolution  authorizing  a modification  in  the  fee  structure  for 
the  Bank  of  America's  services  as  Bond  Trustee  and  Paying  Agent. 
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POL.  OP 


(continued) 


6.  Approval  of  Procedures  for  the  On-Airport  Limousine  Permit 

Resolution  approving  application  procedure  for  On-Airport  Limousine 
Permit. 


7.  Modification  No.  3 to  Professional  Services  Agreement  - Associated 
Geotechnical  Engineers,  Inc 

Resolution  approving  Modification  No.  3 to  increase  the 
consultant's  standard  schedule  rates  for  services  rendered.  No 
additional  funds  will  be  required. 


8.  Approval  of  Lease  and  Use  Agreement  for  Non-Litigant  Airlines 

Resolutions  approving  new  Lease  and  Use  Agreements  for  the 
following  air  carriers  which  were  not  parties  to  the 
Airline- Airport  litigation  and  settlement:  Alaska  Airlines,  Inc., 

China  Airlines,  Continental  Airlines,  Inc.,  Mexicans  Airlines, 
Philippine  Airlines,  The  Flying  Tiger  Line,  Inc.,  and  International 
Air  Service  Company,  Ltd. 


9.  Request  to  Establish  an  Additional  Airport  Police  Captain  Position 

Request  for  an  additional  permanent  Captain's  position  in  this 
year's  budget. 

The  resolution  calls  for  the  elimination  of  two  (2)  9210  Airport 
Police  Officer  positions  and  the  addition  of  one  (1)  Airport  Police 
Captain's  position.  The  resulting  difference  in  pay  is  a cost 
saving  of  $13,856.00 


10.  Fiber  Art  Acquisition 

Resolution  that  the  Airports  Commission  supports  the  acquisition  of 
the  fiber  art  sculpture  by  Nance  O'Banion. 


G.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


11.  Supplemental  Appropriation  - $5,945 

Resolution  requesting  supplemental  appropriation  for  supervisory 
differential  adjustment  per  Section  IV.  F - Salary  Standardization 
Ordinance. 


12.  Modifications  to  Parking  Fee  Structure  for  Revenue  Control 

Resolution  for  Commission  approval  to  increase  parking  revenue 
control  by  charging  a minimum  lost  ticket  fee  and  by  eliminating 
the  dual  rate  for  high-clearance  vehicles  and  other  vehicles  in  the 
long-term  lot. 


13.  Amendment  to  the  Art  Enrichment  Expenditure  Plan 


H.  COMMUNICATIONS: 
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I.  TRAILING  CALENDAR: 


14  Selection  of  Engineering  Firms  to  Serve  as  Consultants  for  Airfield 
Capital  Projects  - December  7,  1982. 

15.  Airport  Travel  Agencies  - December  7,  1982 

16.  Baggage  Carts  - December  7,  1982 

17.  Bank  Bids  - December  7,  1982 

18.  Cable  Car  Board  - December  7,  1982 

19.  Map  Box  - December  7,  1982 

20.  Medical  Clinic  - December  7,  1982 

21.  Revenue  Agreement  with  SamTrans  - December  7,  1982 

22.  Travelers  Aid  - December  7,  1982 

23.  Variance  Action  Plan  - December  7,  1982 

24.  Airport  Brochures  - December  21,  1982 

25.  Central  Terminal  Review  - December  21,  1982 

26.  Interchange  Phazing  - December  21,  1982 

27.  San  Mateo  County  Parking  - December  21,  1982 

29.  Architect  Engineers  List  - January  4,  1983 

30.  Motor  Vehicle  Accidents  - January  18,  1983 

31.  Valet  - February  1,  1983 

J.  CLOSED  SESSION: 

K.  ADJOURNMENT: 
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LOUIS  A.TURPEN 
Director  of  Airports 


San  Francisco  International  Airport 
San  Francisco,  California  94128 


AIRPORTS  COMMISSION 


CALENDAR 

TUESDAY,  DECEMBER  7,  1982 


ORDER  OF  BUSINESS 

A.  CALL  TO  ORDER: 

B.  -ROLL  CALL: 

C.  DIRECTOR'S  REPORT: 

1.  Luggage  Carts 

Report  on  the  feasibility  of  no-charge  for  use  of  luggage  carts 
at  the  Airport. 

2.  Report  on  Freeway  Construction 

Report  on  the  status  of  freeway  construction  planned  in  the  area 
of  the  Airport. 

3.  Airport  Travel  Agency 

Report  reviewing  airport  travel  agency  and  alternatives. 

D.  ITEMS  INITIATED  BY  COMMISSIONERS: 
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E.  AGENDA  ITEMS  IWOLVING  MAJOR  POLICIES 
OR  OPERATIONAL  DECISIONS: 


4.  Airport  Noise  Variance  Action  Plan 


Resolution  adopting  the  Airport  Noise  Variance  Action  Plan  to 
ensure  the  Airport  satisfies  the  terms  and  conditions  of  the 
Noise  Variance  issued  the  Airport  on  July  8,  1982  by  the 
California  Department  of  Transportation. 


5.  Award  of  Banking  Services  Lease 

Resolution  awarding  lease  for  a term  ending  September  30,  1985 
to  Bank  of  America  for  the  Banking  Services  Lease  for  a minimum 
annual  guaranteed  rental  of  $75,000. 


6.  Award  of  Lease  - 

Foreign  Currency  Exchange 

Resolution  awarding  lease  of  Foreign  Currency  Exchange  to 
Citicorp,  U.S.A.,  Inc.,  for  a guaranteed  minimum  annual  rental 
of  at  least  $510,000,  with  a leasehold  term  of  five  (5)  years. 


7.  Approval  of  Subleases  - Principal  Concession  Lease  and  Agreement 

Resolution  approving  affirmative  action  subleases  between  Duty 
Free  Shoppers  N.V.,  as  the  Principal  Concessionaire,  and  its 
subtenants. 


8.  Extension  of  Emergency  Shuttle  Bus  Contract 


Commission  Resolution  requesting  the  City  Purchaser  to  re- 
negotiate an  emergency  interim  contract  for  Shuttle  Bus  Service 
as  allowed  under  Section  21.25  of  the  Administrative  Code. 


9.  1-380  Mitigation  Measures 


Transmitting  to  the  Commission  for  their  approval,  a copy  of  the 
Interagency  Agreement  between  the  State  Department  of  Fish  and 
Game  and  CalTrans  to  perform  specialized  biological  studies  of 
the  endangered  San  Francisco  Garter  Snake  (SFGS)  on  Airport 
properties.  Approval  of  this  resolution  is  necessary  to  proceed 
with  the  reconstruction  of  the  Airport  Interchange. 


10.  Locker  Locations  in  Central  Terminal 


Resolution  approving  locker  locations  in  Central  Terminal. 
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POL  OP  (continued) 


11.  Authorization  to  Bid:  Map  Vending  Sales  Lease 


Resolution  approving  leasehold  specifications  and  authorizing 
Director  to  invite  bids  for  Map  Vending  Machine  concession  lease. 


12.  Authorization  to  Bid: 
Cable  Car  Message  Unit 


Resolution  approving  lease  specifications  for  a Cable  Car 
Message  Unit  to  be  attached  to  Cable  Car  Sign  on  main  Airport 
exit  road  and  authorizing  Director  to  invite  bids  for  said 
concession. 


13.  $7,692,727  Supplemental  Appropriation  from  Unappropriated 

Surplus  to  Capital  Projects. 


This  transfer  of  funds  is  made  necessary  by  the  new  Lease  and 
Use  Agreement  which  requires  that  ADAP  grants  and  the  interest 
on  capital  projects  funds  be  used  solely  for  capital  projects. 
Fiscal  Year  1981-82  revenues  from  these  sources  totalling 
$7,692,727  have  been  credited  to  Unappropriated  Surplus. 


14.  Modification  of  Lease  and  Use  Agreements 


Resolution  approving  modification  of  certain  Airport-Airline 
Lease  and  Use  Agreements  to  provide  for: 

1.  Deletion  of  Phase  III  (Central  Terminal)  space  from  Pan 
American  World  Airways  Lease; 


2.  Substitution  of  Central  Terminal  space  for  South 

Terminal  Phase  III  space  in  Northwest  Airline's  lease; 


3.  Deletion  of  two  joint  use  gate  areas  from  the  leases  of 
China  Airlines,  CP  Air,  Lufthansa,  Japan  Airlines, 
Philippine  Airlines,  Qantas  Airways,  and  Singapore 
Airlines. 


15.  Type  II  Contract  Modification  to  (1)  Incorporate  Contract  1205, 
Upper  Floor  Remodeling,  to  Contract  1200B-4  Central  Terminal 
Modernization;  (2)  to  Fireproof  the  Upper  Floor  Structural 
Steel;  and  (3)  to  Replace  the  Waterproofing  Membrane  at  the 
Observation  Decks  — Total  Cost;  $1,316,617 
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POL  CP  (continued) 


16.  Contract  1234  Landscaping  Garage  Perimeter 

Approval  of  Preliminary  Plan  and  Authorization  for  Bid  Call. 


Resolution  approving  the  Preliminary  Plan  for  landscaping  the 
garage  perimeter  area  and  authorizing  the  Director  to  call  for 
bids  when  ready. 


17.  Selection  of  Engineering  Firms  to  Serve  as  Consultants  for 
Airfield  Capital  Projects. 


Preliminary  approval  of  the  Selection  Committee's  nomination  of 
consultants  for  the  following  projects: 

1.  Board  Area  A Aprons. 


2.  Overlay  and  reconstruct  Runway  1L/19R. 


Resolution  will  express  Commission's  concurrence  with  the 
Selection  Committee's  recommendations  and  authorizes  the 
Committee  to  proceed  with  negotiations  and  the  development  of 
contracts  for  the  Commission's  approval. 


18.  Resolution  approving  the  furnishing  and  accessories  for  the 
International  Terminal  and  authorizing  the  City  Purchaser  to 
proceed  with  purchasing  these  items  at  the  Not-to-Exceed  Cost  of 
$366,000. 


19.  Tenant  Improvements: 

Airport  No.  T-2708 

San  Francisco  Foreign  Flag  Carriers'  400  HZ 
Ground  Power  for  Boarding  Area  D - $448,000 


Tenant  Contract  to  provide  and  install  400  HZ  ground  power 
system  for  aircraft  at  Boarding  Area  D. 

All  work  will  be  done  by  San  Francisco  Foreign  Flag  Carriers  at 
their  own  and  sole  expense. 


20.  Word  Processing  Equipment  Rental 


Resolution  authorizes  an  extension  of  the  contract  with  Wang 
Laboratories  for  the  rental  of  word  processing  equipment. 
Resolution  further  authorizes  a transfer  of  $26,300  in  the 
budget  from  the  equipment  category  to  the  rental  category  for 
said  rental. 
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F.  CONSENT  CALENDAR  OF  ROUTINE  ADMINISTRATIVE  MATTERS: 


21.  Resolution  Authorizing  Modification  of  Data  Processing 

Management  Contract  with  Gentry,  Incorporated  to  Continue 
Current  Services  Through  End  of  the  Fiscal  Year  1982-83 


Resolution  authorizes  the  modification  of  the  data  processing 
management  contract  with  Gentry,  Incorporated  to  fund  the 
continuation  of  data  processing  management  services  through  the 
time  period  May  1,  1983- June  30,  1983,  at  a cost  not  to  exceed 
$29,520. 


22.  Resolution  Authorizing  Modification  of  Data  Processing 
Management  Contract  with  Gentry,  Incorporated  to  Include 
Development  of  an  Airport  Revenue  Information  System. 


Resolution  authroizes  the  modification  of  the  contract  with 
Gentry,  Incorporated  to  include  the  development  of  software  for 
a computerized  Airport  Revenue  Information  System,  at  a cost  not 
to  exceed  $23,500. 


23.  Resolution  Approving  Modification  No.  9 to  Contract  1200B(4)  in 
the  amount  of  $60,224.00  for  required  changes  to  accommodate  the 
airlines  office  and  baggage  system  revisions.  Cost  to  be 
reimbursed  by  the  airlines. 


24.  Approval  of  United  Airlines  Sublease  to  Federal  Aviation 
Administration. 


Resolution  approving  sublease  of  100  sg.  ft.  for  installation  by 
FAA  of  Low  Level  Wind  Shear  Alert  System  Station. 


25.  Contract  1200B(3) 

Boarding  Area  D,  Substitution  of  Subcontractor 


Resolution  approving  request  of  General  Contractor,  Williams  and 
Burrows,  to  substitute  a new  landscaping  subcontractor  for 
Cleveland  Landscaping. 


26.  Resolution  Approving  Expenditure  to  Attend  Conference 


Resolution  approving  expenditure  of  $835  for  two  staff  members 
to  attend  Airport  Management  Short  Course. 


Calendar,  December  7,  1982,  page  5 


G.  COMMUNICATIONS: 

H.  TRAILING  CALENDAR: 

27.  Medical  Clinic  - January  4,  1983 

28.  Travelers  Aid  - January  4,  1983 

29.  Airport  Brochures  - January  4,  1983 

30.  Central  Terminal  Review  - January  4,  1983 

31.  Architect  Engineers  List  - January  4,  1983 

32.  San  Mateo  County  Parking  - January  4,  1983 

33.  Revenue  Agreement  with  SamTrans  - January  18,  1983 

34.  Motor  Vehicle  Accidents  - January  18,  1983 

35.  Valet  - February  1,  1983 

I.  CLOSED  SESSION 

J . ADJOURNMENT 
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